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ttrftTMT Rsrwtl 

SI 101 n WT'TTT f-pitrt 

StANtAfV ^PTt Ao 4 5-Strfo tfo tffo (<Ao tpt ) /8 2 

18 f’T'TTir T i 19 82 

firrir :—^ 1 8 sA sfr f At 17 H Tm A* 

PTI'f fro At° -18 % StAfT g’T-PlAn fnAwt^- 
qfniTTprr) wr tAt AnAt % wrapt % fAq 
rnwr »lA I 

Wtw tT° wi <ft tfl/23 ( 33) /82— f 
411^-133'+ J l) l ifVlftUprT VT WPT VT't % f'T". A-t 1 fl ff fArR % 

At f At qv ^t nrafArt wr$ ft° ’ft? 1 s v wAm wr *Ar 
AqtAt % it wrapt ’TTsAfl ; *(VA vrif % fAq AAt HUT 
VT wife g^r % 'rfffAR A st *rf A g^rr % 
fAq wfagfAn At ^itfr * 1 


vrfA»w mrr<TO aft mAmfAw gvnn A° 4 5-snf ft At (ft q*r)/ 

82 fipitei 18 IHfftttC 1982 VI iftftTOr I 

^trapr At fAAAr vrrf^RT ^ravrA fAfA (wif 1 tft tpu) anr 
5TTPT fAq Jig 1 8 firfopf At HIW A wAfa *1*$ $JTR tqA 
wr^Tvrsmir qixeft^rrr A 'KinAapT % fAq wrar A wrarAr sftr 
AarAt % Aftr A m i 

ft 1- HWPiT tw 

1 ( 1 ) qwrf gwAt AqA sntlfinSyTT'T 'TfAAtJpTT At WPTR- 
ararAt A fVvT-TFf A fAq tthk At firArft wrfAv tr$APr fAfa 
(art t At irf!) im STTR faRT 1PTT 1.8 fifftppr An qrr hr^T 
fAvpri'fAr Aft A fAq ^tt £ 1 ffqqwt >', vr ^fr? % p-ErK 
nrrETsfr^r sA ^nir Tt*ff jpgrt rfrr A^pt 'jtt'TH sAt stjutet-i qff 
ir -j\fr trvff imff A mwm q?r wifr ? i ? ^ ^yr 

^ TT?r sftT ^tVT tffir I 

1 ( 2 ) ^fTT3 % SWAT Tnff trif sAt Ttff iTWf V fn|Tr 
qtif^T ^itA fw; 3ft rivA g fircr TTerr fA^rm, 
ArTTPr/fiiAn ttft *rfafa ffi 7 ! fq#r irr A tAAr AnmA vt ff 
of st i ^ vArc % srtffr ^rrfr fvq ipr srprPT srreArT(tA) vr 
vjrar 2,000 fAAm (’Tm-tfArr-*rr*T) A wfHV pin '*nf?q i 


743 GI/82—J 


trfw ^rptup^pA, ^ipf ft-trav, 
STFfFT (V0T4H 


U) 
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wtrir rttrr tt Wf R *f=r, 7 rqrq ftRTR (*frrrr fpr) 
arpr RfiRjftq fqfqRR tt rY 7 wprTfT rtsrr Tpt fpt tr fqft 
tr 5R-fa-T rY r;ot wrRiq-fRRfT sm RifT tr r£ *rr^r- 

RrfRT TjqRT 7B/RTf St tT (ft 7 R) / 7 4, ftqiT 6 TT I 974 % 
for -2 t rpprp rrir frr^Fr t Rtfqq R 7 R 7 ftsfftr ftRT 
ttrrt, ffraR Rf tfr t^T't iff ft rTrt fp=T RifRrrt Rt 7 fa ivfr 
jjct t nrftr^T ERiRfat writr riwt (Rf) if fqErf^ >prr ft- 
ftRR T 7 TT RT^R *JfR % 4W Tltt I RIltR R 7 RT tltr 

"TiRiRt rr” rcr r° wr£° tfa <ffa-i8 sfnrr i m r*It fsttR 

RtRR % fsfnr jqr^Rrr if "RR/ffa Rqo" TIT STht I RTPftR '"TT 

Tt Trarq RiitR tqt rrr rrr fqR?rr, rtrir- 
fqnfq t r?t t Rt rrt ^nqr ttrrt i ftrqtr rt srft fqvTRRTsrR 
nrrPrr Tft ftRTR (nw RfRTR) tr t^TtftR tr Titr ^rfor i 

1 ( 3 ) snwrftTrTnTr % rtett 7 t 7 trr RPttR 7 *rt 

% tit ir ritRr Rrff frqr tt rtrt £ 1 

1(4) tfTw t*rT "It ’jftar tt ft # 7 T 7 t jr tit ir Rfar 

stirtr rtcrr wr tfaq t anfiR tt^i fair tt rtr | 1 RfTR 

fTR Jf^R 2,000 fRfqRR (RfRq-tfTRMTfTr) TT t TftJT RfT 
ffRT RTfa 7 f RT fT HT 7 Tn- ( 1) R TfT RRf $ I 

1 ( 9 ) rtrpt ritrr tr t*TRT f ’jfs RPtfR Srr srnr 
rtSrr q^t tt 31.12 ee 'tt fr rt qrrff ^ 1 Turrit wrt ft 
Tfi Rft ttf ft tr, wfRT tr ftRiR (ttrtr r^rtr ) Tt Rtt 
RpfT qrfsq 1 

1 (e) tftr t srsflR ftqfTR ft 7 tr qfar rtrtr, writ 
E rrstt it rrir tr wtT qqiRt qft ttr 1 ' fr 
snfirTTff jm fTfurr qRfftr ft, tt qffRFJT §■ 1 

i ( 7 ) ^ ^ 'ERR Tt wrqfa tmrrq ^tt- 

#TT % srfqRft iff TmnfT I qTTjffq qffrTRt % T*ffnR ^ qft Ttf 

Tfr ^ttr qRiffq wfiTTmf tt wnttr wr if fVqr ttrt TTffq 1 
Srfrq, qt qRTR qnqq ’JTR ^ (ff wr ftt tV ^q fqrr qr?- 
#q tt qqrfTT fwq Tiqt 1 

I ( 8) TT% wRq " 1 Tf^Tf' 5 R' wf if R*R WMt 

qvr'Tt Tt qm^tqr-qrrr % WTITTT T 7 f?TT HTt qrffT Tt 7 T 
WRm qT5[#fr ■STTtt ftt Tt t 4 Wifftf Tt WtEt % Tfrl 7 

wrtfr tr frqw (httr Tt tr fqq Rit ttI^ 7 i 

*tt?t wt 7 qhrr awr 7 tt ^qmq qrT^tr- tr ttr ir fruT 

BnqqT I "TT% WPtrt " TT W't far^wft qq-TTf 'ft vnrTffq TTTtq 

srrft 9R fqq qq qq tr wrqrf ir if tt tt rfT frt?t rrqRr 
bttt ftrftrr^ fRrerftq ft qr qintq wrrt qr frtifr twRi 
jr WitR jrqrrsrftq tr rffqqT ft i qqRff 
wfartTWr ^ wRt wt 7 qr qt wittiR arfqTnWf jv \ 
'jftqrrq sriiw 7 ^frrt q^f ^ i 

‘ 1(9) rit q^Nt 9 t wqfa ^ iffr 7 3 rf it w m ti ^ 

?TT W^JTTqq ffRT RT RTWr THTTr qq TT fr 2% % 
TmT^T WRRT TTftq Tiff ftt Tt fqtr t RR T^fqf % vftrr 7 

frq wrn , wrPtr ttr Fttr , (rttr w^ttr) Tt qfr t-jr 

RTt ^ I qfq TR^TT 1 ( fi) t qRr TERfelR TT% WIRW RR 

Rffqt T «ffqr ret TRoff ir q^f trr tt qrt | m rtt 

Rffqf % 'fmr RT^iq ftt R^T fRR Rr RTt , PT TTTRf TT q%q- 
TRt JR RTItRSITt Tt WRIT RTWR it RRI RTTR Rrfq T I ' t 
qt TR^q TT ^rr RT%tt | ^TTTitRT tt *fT RRfR if % fq 7 

WTtRRT TT RTTttr srrfiTTTftRf JRT TTTTT % WTHT 7 RT fqRTT 
frRr TTtqr i t wftrr if wftrr rr r^irt ft wtr n^ftr % 
ftpr Rfq 5 trtr tt rrrt | i tfrq, qft TR rt^r % Trff 
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ftt ft fqft ir 8 Rffqt t wftrr ^ fR 7 Rtt RRfr ^ TfT RR 
STJRTR fqTRRTR TR t RR^R RTfRTrffRT ST 7 ! fRR tRTRR, RrfRT 
TTR fRRIR (RIRTR W^RTR) , RTR IRTT Rt TT Rtf RTtif 

3t fT tRt Rftl % fqR RTtr RTRt ft RTRRT % WTRIT qr fqRF 
Ttif ffr 7 WRRT fqRR RTtRr RT,tTTrf 7 RTTT RRq fRRRT R Rlf- 
tRdlTTf TT RfRR Tt’t I RTR^RJlti JTTr RI^R Rrfa TT^RT R 
®TRq ft?t ff# RTTR TTR RTRT 7 t RR R^q T 7 ! R 7 Sff RTpITq 
THRlff irY 7 fTRTRfR RSTfETTlfr , RTRTR RT^tq £ RtflR fT 17 R^ 
RR 77 ! girt if RT RlT^f Rnr-RfT RRTfRR Trt % fRR RlfiRTT 7 RRT 
i^TT RRRT RRT RTTt ft ^ipfR ft ^fqtmfT ft RRRfq RR I 

i (i o) wtrtr RtitR ft RRrftr ir rtt qfrq ^ ^tqr qvt 

RRRIR RRW ^ TT tt RTfft I RTR t RTR RRR R 7 WRR- 
WRR RTflRt TT RfTRT fTRT RTft 77 I St t RTS WTHT 7 RT 
RRfq R'TT RRTR fTRTttf t 5T»5q frrt RT '<JRqrq ft SRfTRt 
fttr RTf^rr I ffRft RRTT R vnrqTR WTRIRT TT ffrfr RT ffTR 
ft rtt TjftRT RRwstr Trt ffr WYrfq qtr tf Trotr i rtr t 
ftqTRT f?f RRfR % fqR R fqRqfRftrq RRRT 7 ERfTRT TflRf 
qrffR i 

"rtu-rr ft srrtq % rtr .qifft rt^ wfsrr t 

ir wftTT ' ' ■ ■ .^ tfq RT fTRT TTRT ^ I 

Rtq^rq ftr 77 wrffrfT ftfR fqP?Rq Trt t qq rtr tt krtr 

TfTTT Rtfft fT RS fqft 31.12 1986 t RTq ft R ft I 

m-2 RRTR str TT RRfflRT frt RRR ERTR R fqfT TTR 
Tpft fttR RTt 

2(l) TT RfTT RtRT ftfpT TJ"R ?R t (RR Tf f'R'R 
% fRRT ) wfR*RRq ftRT RTff'X Rt 7 fRt R^tfR RrRTqf TT 
TJftsrR , qft Ttf ft Rt Rf RtRtr Rft fTRT Riff 7 RT % RnttR 
W 7 if ’yFTRT tr%R I RT^ftR RRt RT fttf RER JfiST R 5T TT 
RPR fttf RT RftWfR R Wlt’Rfq Rff fTRT RlffR | qR Rltw 
Rfr RR^V HR ^ 7 TT 7 R RTtR tfR wttf t fTRT RTf fpr I 

2(2) wto io rffo mpo tR Ttfr (RfnftTRT RfTRRT) ^ 
wsfiR rtr wVt trn 7 wftnrrq T’t t ft 7 fRRpr ftsw fnjRtr- 2 
t ft 7 R 7 If I RftrR, RrtrrrOTqRT RTR qV tRTWT ft arftRlftq 
RtRRrf 7 T l^fr WRTt^tR tffRT ^ RTERR t fff TfRt RTft 7 qV 7 
ftR-ftfiiq RTq’f ft ERR t TfTT RTRT Rllff 7 - 

(T) RTRr RRTR % fR 7 fRqRR RPR t RTRPR K:R t Rft- 

RTfarR jit qrt tr t tr rrr rrtrp rr t fRqifR rp t qqff 1 

(ij) ^RfT % Rtr RT qpfr RRTR ft RTttr ft RTRPR RTRVR- 
TRT R 77 ^ RRft FTRT 3RT RTT Rijf tRT Riff 7 % gfqq tHT 
RRlt RTt, fRTTRTffR fT TT 7 I 

(r) TTtT ^R Tit % TPT R-^TR RTRtTPl ft RRTRfET 

r'HT ftf RT RpftRt faRT TT ttT TT% 7 I 

2(13) ftTR RTRRf t HtRWrfa'T fjtt Rq 7 ?^ ftftST Rftq 
R ft tfT ftfET fRRTfartfR Rf’fa'TT ftRT ftft R R H T R t :- 

(T) Rft RtRTqT % RR faHfRRlR TPR ff RT R'Rt tRET 7 
TT qftR RTRftTTR PJRT ft I 

(W) Tft RT RT1T RRTfR ft RRRT ttftR ff I 

(R) TWt RftRTftT t frrfRq SRTlffr FftT TR ft ft fatffl 
Tt RTR RR t ftqq^t R t RT rYrtPt 3[tt WR- 

Tt^fR rffinT t ttrS RrfRTT sromrtrR rk t rttr- 

H* ^ 1 
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' fain I--uhr 1] 

(ra) ra?R (ft), fa) rak (ra) ft rafraffara raft frafra rak- 
ratlfa! ifaf rarnfa^tn frafnrar rar rantfRur ra T rar unfara 
to rat fnfra fait nfranr rat raffafra rararaf rarairRtrrra 
rarrarra rafrararfar ra ram it i 

3?r nftfnn rarrara'r if, ffarafafan rafrasttf r ra rafrarar rara ot it 
nramf rain fnrara ttijt nr rafnra sir 3°) rafraRra rat nr ram vVr- 
mrffra ufar rararfaftn faff^ nfranr rat ratjrarrara ft raft i 

(1) rakntFtra rajfarar wrakrafK frafarar ram i 

(2) wraVraiftra rantfa^n nfnnrfara raFrasriFR 1 

(a) nra fTATtr it rarnr ran fnnn antra, ratfant rank nfat 
frFranr ft 1 

vrrro'iq- fan rat nm mtrt ran fmn Tr^r % nerarra ram ft 

fsrpw fa 0 i“ Ft 10 Trqro mt Tfmt ftfftflT ft fan rafatraRt ft fan 

rant ntfant rak ra^fat, frfa ranra, miffra nfarr, fafafmTra 

ftk ^TRT, nfaf fnifarn fit Ffak, nfTS ft f*Tn sp^Tf, nk ffaf 

it tws WR FT«fr rann mrfn faffl 1 ffr° f° ffi'o tytto fit 
nrarrfan fann ft fan, it mm ft rafarat it rant rafan (#fn) 
rarfara rarn fnrarn rat faf rarn 1 

2(4) fa-faff nranra rar tftfR, raraft nrra rartnfa rara, stfrant 
IRT 1979-SO %fan tfta^C,rf,OtrqRo fafafaRf t^rn^ ) 

fl° Wifoiioq'fo 18 % ftiffa IWMT tf'T ratitfranfa rap* Tff ft 

rarenra it fftrcn rarnr rarFftn Fkrarar fakr <ffa ram-h it fanr 
nnr £ 1 

2(5) wrnm rarrfan % srfa fmra Ti^rft rafranr »pt rafar 
nifljn I ifFfR, fW faffa *nwt ir, trip it ttiW tffa*I ftfa fif 
Wtjrafa »fi ft 7 ft Wfft ^ ff[F|% fart WltfH 5 TffWFT flrft ft^ 
fttr*T ft 5 rrf JTTf fffT tt^t'Ttt, ttflfttft ftrtf fjpTPt (* 1 ^ fftj- 
vtTFt) it ^iftftT stm «pt imr i 

2 (0) tr*rrf ft turn 

tf «Rft ’rr?r Fftf frft fir Ftrttrtft tfi ti er tftrr fuft if tt>tr- 
iw fftT 'Tfiltf Fifrfrfft Fttrtf I wVr fra #rtt itft ft frttfTTpt 
sra faffijra ^ i 

2 ( 7) flfifft ^ «t>Wt 

fffft trrarr «t tr«tTftt stra ffTfr <ttr ffrtw 

Tftst frf.'iT — , 

"it, ftefr^riftf’f intrrira ftFrai ft fft tt^FtTf fftqt 

Tffif rarrar it (tra rara fw) uraifTt It i 

Jr, ?TEftfFTTtttft ^rni ttf sritrf’iFT frt?n g fft itr, g^P, irr^^Rt 
*ffr fTtfsTPr % w^jfrc watw ffPr ffft it rararfrra «fTf fFR^. 
Pfftatt gra ft ?ttjtTrr j»% it fra £ — 

prartVr Tntf frar trm >ttt + ftrarPTf tRft 
-----—----—x ioo” 

Ft'fRft ftf 3 ffT 7 f cn; 

“it, %ratfpnwij, trffim rpvifTFf Tt;rr p fft • 

(<rra raff fft ftr tfnr) ir ■ ■ ■ (ftTft rar rarar) iptffW 
raV. Ttfrff 5t ^ttt ^ ratr: tra raft f»ft ft ttraRpt sri f^- 

ftrr | i 


2(8) wfra raff fttf it wtjvtwtra 

frara Tt^Fft rt srarra trafi f»ft it f-ff ft ttirarfr fttfff It, 
tjrtrar ffra fra ffrar rar raftar $ sw^ fft tjra ft 

ra-rraR raf-m7 raraRtT rantrrtri rara 30 ttfaravt if ftit ft — 

raraifTi raftf-r ftrar rarfi Jjtra + srwifff-t ra^ft 

— -.—~-x 100 

rtwTfr ftr rafira tt favrrat tjoft 

ra^r - 3 ttFtro cftf if raraiftnu fft wrf artrat ran 

3 ( 1 ) tr<m Jrat it Pracra fR-rjg-ra rrtftJH ff-itn ^ ^ nrarffTR 
! 5 >f nrrstr — 

(ft) ^ft 1ft rafFtr ratftR rak nrara ftr prfrai 

rarfratt ra^ftf frara (ratoforfioTTrao) ft fra 
ntnf rarra-f-ra fraf rai tr/nrarfiFur qrffttfft ft fan fra 
ntitrc rait^ ti 0 fto is (Rfatratrarai nifrtRT) it ra^fatt 
14 1982 fir jt ncf raftttr ft ^tft 

rairK'T rafT Ftfrat rarttn: rak fffrat rarfft: rafjrftrr 
fa 1 ft waVtirn ft rajR ^>rr 1 

(t) raratfit rat ijnR, rarrat raRtn: wV rawitfr faffft 
raifaft rasifaT fafa (frto r;o rrtHo) ft tfra fn 'ftfar 
ra * 5 ttifc fto fro is it nsrfan 14 raf 1 982 fit jn 
ncra rarajrff % rararn fra rarra arrant stTtrarft 
fatrr TtR f,t raifafifft rarratn ft mratra ir fran 
rartfa 1 

(n) fnfrat tfaRt if rat fratr rak fttrfnt ft tRgtt ftfa ft 
fan raift=r (ffai ?tt tfra rak rartf rarraR ytra %fn 
^ra?r rak rato^ratonraojRr fra rasra fturararaffan 
?t 1 

(ra) 2(7) it rafatfat rara irrararratra (nra rrFrarat it) 1 

3(2) rafa farat fift ra rara^ra rartirait Ffara rat nr raratra 
raffTT f; rarara it urraraRf ran rat Fft raratrar rara^ra raRrafa 
yrrrarra, jtFftrat ft ttrrara r, ratra tFrarrara ^ratrar fRf % fat 
ragran I rak rara ra?rat ft faf rara raRnfa ^firarra, ratFraift fit, 

rarfrara rarra fit ^frat ft ftrfrara it rararai fRiranr 1 

ratr rak-nraira ftra^ ftf 4 ra-rara ■jt raRrara ^fraira rat ^rarar 
frar, frarait ffa rafan rafratrar ?t raft 1 fra iff rarrarat it, rarar ratttratra 
rairarrara ^®ra ^t, jjrarar ftt ^ra raraFra fit rara frarai rar raranr £ 1 

ratTR'i ra-fRra fit ra^rat ratn-rararra ft raunira; rarrararra rarVP ff 5^ 

rarr ra g^rar raraf ft Frara rasrara raPtr rarfranratT: rararat rara rafn 
raRntra ^rarrarra, ratFftrat rat rarat rafaf rarfaf 1 

wft -4 frafrat raifrara rararaifafft fnftt (rat°foratoijf(o) rarer ift ran 
wjratm 

4(1) rar^raratTRi firrafft rarfra fra ft fan fatrtffra raraFra ft 
rarraf raRratra faf ratn fafjft raranrat ftrat ram FrarraTri ffarr^tfTra 
5% fit ram raFrarar rat fraftfr rararra srt fraFisra ra rafa rarfraft 
raw ft rar rararar w 7 rararra it ratft raFraraT rarara fra rarratra 

rarrarara fit ft ratfr rafrarat raFrara rarrarra ra^rarra, rarfrara rari Fnratra 
fran raratrav, rarra ®rarft, raf ff^rf; T ;r -raratfi 1 

4(2) raratfn frarar FraFra rarar drat ft fran rak gfit f?f franra 
raraj ft fan raFrarafa rarratraraf f; rarrara rararrarat rar rararat fitrant 
rat rat rarra ftfr 1 
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4(3) fin wfl (wfan mi fun), t^tti 

unf ajiil nrraliifnTi ilrifiir % far ii dfn (?» 
Tifoifo ifa-is (iiTitnn ) % wmin flmn 471 % 

fsfrr fjrtrff wfi 4 irnifTir fifa (wt“ jti'o rrq=ro) it iiiir 
iTrrisfr m w ifi 11 % wiifii % ffff ftni m sirtt nkrr 1 

m¥-5 Wrf> 77T4t 4t 717T1 7T4-m falT-Wi 

s(i) faint wfav imrrfTir fafa (iMoitonro) if i% 

% TFjifii if gpir fill it fan mrn, *rrfan «pr4" fw 
nrin 75111 str ik- t° ifo 540 itr iffrur im iir ^Tit 
iffOTT fl 174 4 t 774 f gilf t ft iFRft | 71 % Ifl 4 R 7 W 
fari m inur Tflrr itt inr lirar fawn (fafi ¥7% in 
iforro 50 tty tTo 441 Hr | ) irfl 4 4 [i fain, fal 77T11 
ijo in in 14 faffin', 774 7 ii, if faenr %r ipn-3 % 
m if 41m 743- if arfaw 17 nrif mfa % f*n 75^4 irit 
nrfaiT 1 7K1F0F0 tiir tr0 77417 -4 % wif if 41m 144 % ff 4 
ItfamT iff *rR 47 44 4 f minif VTWf 4 T W^tT -5 ( 4 Rlfa 4 
mint % fan) iff 7547-e (TiriT % faff) % *1 i 
77174 sm 7 *r*rr*jpT faiit ttti %iti if 7 ifT#iw tto- 
m «W % faff ‘nfa T^fT I irFtmTT 7 * Tf iFllt (faint 
Tifm taiiFtit PtFst) (w>^di' o ^< 5 ), triii ^imi, irFiif 
im if «n*n^r t fr % iff Tti inn 751T1, 7 rf %4 iri P<rn 
fan fami it if I'stFmr it nrfaff i 

5(2) infaniT 14 Pfii m, irnti df dtfunfr w^pg-s 
(ttfiFw Trr^rdf % ^ t) *rr 6 (fomt % f*T«T 

?f 7 r ff) T wf 7 iT d 4 fsr 7 Prtdf dfrofr d Ttrtr 4 ^ 717 :- 
JTfPfiR 7 r^- 77 r Tf 77 f 77 r TTiRr wfa m€t ^ srp f^uff trrPrr 
fffrrffTFnPrfsr (mo^Tfi'j | P rj ) wxdw jf^df ttrtt 4 
wiTtw % 4v wk 7 fsr 77 r irar qd 'Twr 7 fr«rTt fdflraw t‘T ^ff 
ifJi'TT I 

TfioTToiTo i^ftToif snfTOrT 7 ?f %maK 77 jtit 7 ?r % 

pnr 377 ^ f^!|J f 7 fa HpfTT dsffSR Iff W 57 f«IT ffl 7 m *R# 
Tfrif 7 K Pd t srrfwt 7 7 */ 7 PJ- 7 dr * wfaTt ^ ^ 
?TPj; (fWt i 

5(3) *nT Trr 7 >r ^ 7 r 7 sRtd % arre fTtuft d»ra: ^77 ^ncf 
% TrrsTrr ir ttw 73 if tPtF’tt <n=rit^ Tpr^r^ % Rnr ^ft; 
TfTtrr, Tfr^dr 77 srp ;7 ^>rr 1 7 fd TRrdw 7 ?d 7 p 77 dt 
3 iw, wtt fftsjr, dri^df TFrrdTf if 3 f? 7 paR tRTrfvr 7ft Pfifr 

THTCTI JfTf 77 ^ TTTTf % 7 re 77 ff ftTT 7 T^ 7 r afhr 77 % SfR 

WITTTf 7?f 7fr77 77 77?ff7 <pf 7f77ffr Hduff flTPl'P 7ipT7 f^Fa 
if 7P3T 77i?IT I 

fi( 4 ) 7T7T-7S Tt ’Sft'Tt rrr-WW 7ft7 7R?ITr?r7 77 ftw 77 

Twr id fTrdrfr 7777ft 7 T 7 f 7 r 77 ^ %Td if Trnp 1 <77; wrtdfq 

IV, Striaft 77 T 7 F 7 ( trr 7 I 777 if 7'flt TT 7 7 TR TF^r, 777 rd 7 f 

<Ft 7WR71 V 717 wtt jfH-dfl TT77 wtt 1-7 1771777? 17 
if ii^ft/itTr^Vf ffm fVrf -Jri-pt i 

77 Wt 7 ft irrdtl 77 T, dfFTTTf BTTT TT^Tf 74?7 f 7 : 7 p 7 ? 
TTT' 7 ft 1 f 77 V 173 T 7 7 ?f MHft 7 iTofo dfoiTtKo fflTT 7 f 77 f 7 
*P> f 7 fl 7 ? dll V 777 77 f 7717 7 T 77 t 7 l«P 77 % lh 1 ft 7 
TWIT (fTrff 71177 ) % ill 25 - 3 -SO Vt grr TnflTf %f Wt 
% TfiJirT STTf 7 ?'t 7 T itr T 7 %r ifl'jtl TTTdfl ^FFTTI Iff Tilt 
ini ft lltnff I TTTTfl ^ 7 HT 7 11711 IRT 571111117 IlfVlT 

nr id triVt tid [ii srw -e(-i)] % xm fw ipin 

mi-6 TWf fl«7 7T7 % f%TT TTTTTti'l 

fi(l) 117414 # 7 , TflVlt 171 rtm\T 14 % irifl^ if 

iVfn itjttt iriri'i % irfavi tir iff ittpi ipniTrif 
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iTirii itir aflr 4^7 pf% 47 ^ if 7 ^ ^n^ii Ttir fv Tipr- 
7 W iririi fpr ifi i i^i ittir fail ir, if fifif ir 
liTIR 7%T Hv, ill flfTf, f^ir 4 mr fidi «pt fur nr 
f, 1 fiiuff iirif Vi firif 77 di vpiri % 71^7 73 4 ird 
7|7T gilf 70 -744lfoifo7ro (ifotrio )/ 74 , filiT 31-5-1974 
if fitrffTi fill % 4f7iT 1(74 77447 % id if w fVir in* 1 

417174 iriifu 7ri nr fim iiw nr fiiic iit if 

'11414 % 71'i| s 1 7T4I flil 474 % ITirFJ %47 44T i STTTT 
fntr 71 jpr Tin 47 jft>i 17 J 4 47.4 % if 7 r 4 ; 4 %ir i fiiit 
Tim nr 14 41 ^iiri % 77574 PfiT %f i«nr 4t4 % 
fiTT nirii iri irir firm nr nr inn nr trftj ni 7r>j 
firm nf 44 Wwr it ii'ftit irfilin ^iir 40 109 irf^ 
ii 0 ifo (ifo c 40 ) / 7 4 , futn > s- 7 4 nftr 7» s- mf 0 ir° i'o (if° 
71°) 1 7 8, fWPB 17-1-7R if fuffTI 17% % IfTR fifUl 
if 1 r it it 774 film, wrirr-tufi %f 7r#nfi4 gpmff 
% TTKII 7 ir 1R4W fTli 44% 75T fllll flWI li'Tlif 
% irtlli 77377 JT7 741-774 IT ifFH 4f if jft | f%7 *W 
sfi 4 77144 H7F fl<T4 f%11 7W1i m '4 ft-qft- 
fnpr 47 !744rF77-8 43 f7ri7 ffirr777-f?irid^1 4R ITdsfil 
irt? ttiit 1771 7-tt %fTi7/iti TTTffii” in %n fi 17171 
714 7riF7 1 . fiflfm il dfTI 7° fll^TfoTto -18 HR mf 
jj44i iii 7r«jfi%r47.7 ifiiRnr ^tir nrf^TT i 

«(2) -7i7 ifnfdi srTRrfiT ir ir TRiti fwi in, if 
foit i it Tfe dn wm fftrir, in siif, ftwff if ^ ^ 
7W i Trmfm gpiT inr iH4-7rfoif 0 if 0 ( t froTTio)/68,fiit4 
30-8-1968, io 23 3-7Tfoitt>7to (’ft^Tij) /68, film 24-10- 

1968, io 132-nrfoifoito ('ftoRi'o) / 71 , fiim 5 - 10 - 71 , 

7° 74-Wf7it c >iti> (iforrio) /74, 1l7T4 31-5-74 *flr 7» 

103-Wlfoitoifo (qtoiTlo)/7H fflt4 12-1076 i ITT Huffin ' 
lft% it 771 ?T7T irfai | 

b( 3 ) TRi twr Pm ffsm, TiPm mi fmm jrt 

fil TFT f%7 Til % 414 711 lilt % '<fm ifllff 7 ITtill 14 
ir 37T fitrfpi ii% % 7 f wfffm triTrftr inr wit % 
ftfarT ffjnr it fii 71 m (wifm mi fiiTi) jRTTtif mil 
1T7I7 % flfl7 4T77f 41 777f 7nf1%t/71% IVTt %t 

?7 4ti m i^fifrii 47 in mffTT fi ni-ufi 70 132 - 
wrf-it^Tts (it^Fio)/7x, firfn 5-10-1971 % dTT 2 if fTufn' 

^7TT Um % 4T17 ' ll 4 T17 ifr snfijmff (ifi %rf ijt) 
% fi mV t" if fm'Fin 717 % fifin Ppitf ^ | mmmTm 
if fffTfifdi nti PRim W7 if 1457 nri mfirr 

( 4 ) fin Turn % irfaiR 17 70 fftr firin 

( 4 ) il 1JST 4t 7|1 TITTfvr fl7% 747 if 797T$ if qff. 
lir if T7 % in Him f%i mif i 

(i) HWr ttw it inn ni %t Hrfii 

17% W 15 Tff0F°70 rfYir^ Jin guff f%TT ipT 5frftl4R 17 4T 
did ii dt7 it 74 nr iri-rPifFT amriit it ffm mri 
57 1T7T7T 1T7T7 TUT 77T 47% m 7TW il gl mftm 174 jjh 
T fro707o rtjtr 0 4t ffsamr nHi i 

pTRft 7R1 if 7T1T14 % #4 41 1 ^ ^HkI ' T 471T irffTT f4 

*17 nr H$i 7T7ffn#4, itfmft if TUFft it giiT 
fffr Wlf77+ft7 in 14T7 477441 %t irfl % 1 0 ffif 

% irm H 74 TPT jr i fw im irHi; dk nj f% 
?f7T 7 ? nH4iT7toFoio 74 ffo fii 77171 (nffm mi 
fl7Tl) if ftpiff 4t gill 4T fonimT 1 
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[Ml I— ; M 1] 

fi(4) HFH it HtMM #54 M 4IW4 *[51 OTfHOT 

MOT !#i qr irqqr MM “ft STOTlftl 54T OTqT MM 

3fOT MfM "M" OT5 fF#T fM# #M H*M 47t OTTT 4Tfe^ I 

HT 4 ?fOT | 4 I 4 R, a:f|TpqT am wMt OT, OTpOTft ft OTTO 
Mf mft % *nw if M M HHfOT TOTH *t PM iffT qwr M 
ot*tt ffr myra tot a M Mott a ( 1 ) if fMffVi fM % 
4nj*nr ffr irrrrV i ^ Mt MotiM M jtotr, M fMft 
5r ott h toot ffirr tootot fM% fM 4fr° no n c M 'OT MM 

vi^4vr toOTT q OT * fR i 

WTO- 8 OTfM TO(5TOT4f 

s( i) wnrm hwM 5r wtn toM 5ff fM# 

WFTIOT 44 OTTO-TOTR M TOq% MR fM M '■5 l FTR 3fft 

Mr ii4 nftr % M if 4 rj-44t Mr % toot Mot MOT 
474jTW MrT M Mror otMt Mot, Mot 5# Mmr, Mr 
row, V 4ft 34T OTT &M, HOT HR, M fMfr M MOTt 
MM i 

8(2) HOTjrf 54f fOTTO 5TTOf 5t TOC* *f tffaflfanr 545TO4 

HUM lMf 44 tTIOTT OTTOM *r M M fM" OT ftM 
OTTOt if OTOT M OTOT TOFT Mr TOTfM M OTTO «fr TOT# *t TOT# 
if TOTOOT TOT SHOT TOIWlft iff I 

8 ( 3 ) fMrro 

4? 44*454 M4 MM far H1 Mh Mr 44TOOTT 4f TO# Mi 
Mot TOJOT OT >344% (M, MT'q TOOTH" Mf; yVfJ^ifqw OT^f Mt 1 
VCRifl'I %, JTfMr TOTTO fjprr jjtt nytTOR if Mr TOOTOT 5TTO M 

M toOT totM wt h^-j if "ipm qff M" % M4<fa otM 
ot? if wt 4 tt Mf MM 1 toFMt M Mt if Mot % Mm 
ir hots ototM MMr jjtM MM' i 

8(4) MM4 44*pf4I 

4TOTT4 HOTHH 44 HH% 444H if Mr fMft 4n4T4r 

444 44»ff 4T4OTT if MM OT HlMf JTrfOTTfMt % 444H M ife 
44 MM (ffMOTT H^fOTi) 44 ^ *rri fr-M-iR % Mot ttM 
htMt M MM Mot hMr Mr, httih (Mr f Mr n ^) % 

44T*f 544 44OT % fM HTOT 44OTTT ffpq rrqrj- ifqxf qr ^ fMf 

OT Mwt, hM»44 444 HuM’jrft M 5 m 44*44 othtMt [ 

s( 3 ) WfOTOT HI OT4TOH 

OT|444 4fFf if f*OT 4ff iff Mf % hMot 4T 4<rH 44 4fM 

4T wott-Mth (Mott) wfeMn ^4 MOT nfM Mht^ M 

04TOTff I 

a(e) nwMf <iff 

1. wM^“ 1 'fra raOT Mr M gM 

2. ffjifa-2 MrMOT % fair ^r M-wr 

3. «4JOT!4-3 WfOTTOTH Mt Mf % fM kttM 
4 wMtf-4 mfOTFHH 544 H4W 

5. MpST-5 OT 44 W TO (44MOT 34444444 54 ferr HIH ) 

6. 3TJ544-6 H44?m 54T STfH (iMlfr 5f Mj 


whM 1 

qrst wfw Mf ift Mff 

(54) MtotM Mr rtt hM M 

(54-1) Mto M ff c ff |5 if fM MiiOTfM M 

1 Mr M otttt 

fnw 

hOTtM 

MrfMr 

2 ' 34 HOT MMf H^rtt 

MftOTT 

44 >HHMr 

otM 

» - 

TMl 

if M fn 444^ 

OTSf 1 ! 3 MiOT otM 

TOOT 

Mi ft fr t 4445? 
t,i'il MM 544 otH"? 

4 JOTT Mf (l) 

^HtMr 

4 TTfMT 

344444 

fMr 

3445 f * ^4 HTOT 
MM 4 
MOT 
totMiMt 

*ii'iT‘iM( OTrra 

TTTOTT^r 

htM 

4 rrfMMr HrfiwH 

jprrfiOT 

nr^OT 

MMt Mf 

MMh 

■ftifsinr 

OTTOTT 

M: Mm 3fk Mr (2) 

4443 ftm 34OT fMftw 

Miitto 

OTtoMto 

fMn Pi h i n 

htMMt 

5m 

waft $*¥ 

Mf 3 OTif Mrr I 4 H 4 H 

Mfr 

4444 POTT 

hMMt 4444544 4 pjrM 
34444 Mht 
totM itMto 
#44444 

3. MfMr 43 T 45 > nVrMftro 

1^*4444 

^’r’OTOT 

toiMh 
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rr? 

RTRT 
RTF rfk 

■TTPT 

TTfaRTTR 

«fkrRT 

7 . g** yrt qfkn 

$TRRTR 
<4*i < RRRR 
Vrfrqr RiHRT 
MI'HlR 
RRRRt 
R%fRRT 

fkfRRTHR 

fRRPJ 7 

RHRTR 

tfT^TTT 

ft# 

ft™ rrart 

fklRRTR 

s. wtfRftroi 
kR tfk rijr 
kk 

fkk *rk 'pttvt tfk 
•firkk 'ftftprfiiRr (a) 
kn 

wj kktfRRr 

»g PfftrfRR i£fR%R («t° *fk qk) 
fkft 

tftTpCT ftR R^JR (r^w rtw) ( 6 ) 

RTJRT Rf fkft 
RHtRR rfk RTJR (RT°) 

rirt 

<rF|R rV ^ 0,11 
RfifRk RRTRT 

9 <JTk 

RT?RR 

Pnm*e* 

tfk 

rrrt 

kR 

gtf 

gifrPTTfw 


*kg* 
kwfkR 

fJJWT 

rtfRftsR rrr?t 
HRRkttr 
iS "i*h 
wk rtrt 

RTfeftm 
AffRk 

kw RRfkfkr 
Pith < gRT 
rrtrt 

RfR fkkt tfk fRRRK 

fcfRRTT »fk Rl*nRt 

(rwt) gRsfk f 

(t) RwftjTR FW ( l) 

(W) RTfaR ( 2 ) 

4 . *fflk M*»rwi 
MWnr 
MlMftfRT 
TnfPr 
Hr! 
kRfkrRT 

wm kf sfk Rgj. 

R#?k fkft 
gRRT 
RRlk 
"ftR 
gfkriR 
RR^ 

5. R*R g*ff nfllRI 
^sffRR 
f-JH HR 

k*R 
^RRTR 
WTRR 

ftrfwrf RW RRR3T 
tjRTHfrR RRR RtfFTR ( 3) 

RRR R^R W>H 
RRR RRRkt k° RTO ( 4 ) 

6 . Rfwk gfarn 

wwiiftwm 

rirrt ikr 

^ _____ 

(1) q^r kk ftpft w jrrt, qrrRk’r k tfk Rfgr 

Mt 

( 2 ) fonFifag tfkf wfipT 
kRftRRT 

RRFTR, Pro TT TR T^pRftlfR, RHfi$M RTRi RtT klR 
rfk R3JR 

(3) gir dk Rgf {, vtr, Rk* 4 g<n>R't rtt^t, Rrj gwrfRR, 
Ire wfak fkft 

RFflR (Rfkk rtr) 


( 1 ) gw fk R^R Rfcfn, ^fftrfR’fR, RRITT, ftrRRT 

(^R*rlRRRlR;) -Rft’PfRT,^^ gfRRT wV 

(2) gw ifTR RJJR - RPRifqR, ^RTR, g^R RF •fR^'tR wk 
(flfivi R'Prr sftr Rgw 

( 3 ) RRRTR, gRi, TjRH'K, TTR iTR i^RTH, RWTT? Rk RR 

WR W 4 R 

(4) 4TRR 4ft 7 fakra gRRRR rik wrTfr RfsR I 

( 5 ) RWPkV ik rij^ (Rrfkfr Rfkr) Rf vttIrr |q 
RFgTR^kRiJf RRTRtRRTkkTTRR qkRTWTfFRgS I 

(e) ^krkiR tfk rjjr rr 5 T£ Rkr, Tkkk fk Rgw, 
rtstr ift ngs Tfk RkRr ^k qgs (rtr k bruif; ) 
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(yt- 2 ) fao fao fo fao % wr faralft hr 

TOftfarT 

fafiffar 

ftrffaR wro wr 
farm 

TOfaforr 

yfaftt 

ifajtrfa 

£m 

F * if 
jffT 
VFTT 7 
fait *r^ 

WfaTtfa 

^yft W nrf 

fa5«w 2 

yftofofftot^ trqTTT wrwftro faffaiw *e°r $ wsrfa wm wit 
wfarj wfawtfar fan tt mv «T<m wuf nfa 

i- ffyrnnr : 

wfafatT wfa.wsfaf'ftw faff nr % wafa n*?r nffart ^t*fr 
wnffom wtl % fat fa A nrwrfa fart % fat far Jr aa 
itt wtof qyr A fa-fan ij^fv wrfat i 

2 ffa*V t ttntfa nit wftmq; 

2 . l ffafi fai fat Ttrtfffa 

fall to wr fafa fa wrtffat nrtrrfa wmrwrrt' $ Iffar, 
rfafa fa^T Tffa aft fafaT fafat fa afan IWfaTt tjlfaTTflfa 
l|t Tfa i fafa wfat % >Tfafa; In ft tth* ft fafa far wto 
wrtflfa warn fWfarft fa fafa tt $fa aTfat i 

2 . 2 Hfarr fa far: 

fafarr fr wnm wit nfar wfaa fat fafa fatfalt Jr 
fawf fafarfa wt if wmrayt 3rV sfajftwrwAtT % wffcmt wit 
faffan wit faf wrwrnr irtr faf ffaffTt f^rirnr fa<rr to f| 
fa 3tfa wftmt wit wrftrwt tro wr Jr TpttrrftTtT fft wrffat i 
fatal fa 'TtprrppT fan far faf fatl A f® y?r nfafa yn flfara 
ftajwt 1 Pro to 1 wfafro aftfaro % tanr wit ftfaf 
1 fat TOjan ftafa ml fa fa wrftar nrttr wrfijt i 

2 .3 fawfa fa ffa*r wit wrrrt: 

fata it, ftwrrffn wm fat writ t ti t Iffar nit 
% fa i^t trim Wt % qr trftrrr $ fr-p^w wnff % f^rr ^ T 
mrfqtr 1' wtok c rt, tptf fti'q w 3n% ym tt rrtntft % 

T wr»TTt tV tt tmHl £ wr wV vlitt sfTrrJf ttJt ypfrqTff i| 
\jft >rf rrft^r Tt Tt wtrwrr irl<ft =qrffir i 

Tnttftr tjwt tV rrfH'jF’f tt wwfr wrmftn rrf^T^ 
tftftwPrqt Tt wWaa, prpr TrttiTff ^rft )| i 

Tftpnrftf, twr wV ftrtrfnT % fair ^ft qrsT irtr srtR 
Tt th! tripsT rrPrTnt (^fwt wf^yfiT) wpt tj;jt 1 tir ^Pt'T 
wit Wlftyr tTT'*! STTFT f't ?ft A’ wftTff ? I 


2 . 4 qrw ?mtT 

W pTipPIT A! TTWtT fiftlr A!A ^ Trf^rrfft TETTf 

tyrir Jr Jr Pfiqr Tnrr f (f^l ywt; ‘inr Ttr Tf«tr 

j^), 'rtrr wpt iwr t> trfyjw fW wit f^ftPyPit wfl wt ^rr 

yrtw ■— 

( l) WfHtpT ftrrr irtr wqtf W rtw W!T WTT AfA Wff tJl'f 
% Tifc'Tf jttr tyrr ^rrrrnr i 

(2) ylnltTT pT^nTipf Tr srfwt wrt ?»ff ^ trpj^f 
Tr frrr i 

( 3 ) Pt nrrprr 'wrpnm’ Tr tra Jr 

fWr i 

3 . trftrwr yft wIto: 

(t) rtpTtr*pl tfrrra thtr it ^Wt wrffT arw^Pn 
wfq?r wt f>y tt mir wrw aft ’Ttwt % 5frt Jr iry 
tftt ^wr «ft wsr it twfar ^rmr wTftir^ i 

(w) »jyw «*WT STtltJ :— 

qtrft tttrffrf it Fr c t PrrtTr fttr wrfft Pfi TrFt TtfHl 
Jr wf5 Tt wntinw^r t wwrr sfrft Tf Tnrft Jr a tyrpiF t i 

wft wfwr % 5t«T» trriH wrrrrff w*rt<T ww wit wtroyrr 
wmt vt ^rwift Jr Tit wiVtft jrnf % tr »ti>;r t! twtI »t 
wr^r^ % fat »wwt ffat tTftrt i 

Tfaff ^ w4^ ^r fat fafasi 5J? arlti t'TiTirf Jr T H- 
wre Tfawifaw fm TtfaiT i 

wm qft w^r t % fat Ttfa^rwl JrTftrli % wtsti Tt a**ia 
faal^ wfar Tt ft wifa-T faTr 3r(Trwrr>T faf^r Trifl 

^ farr wfayTwl Jr FT AAC< V'f ?*WW fa-faVt wfaf Tt W1 A. 
TnfaTT faqr ttrt wrfat i 

mp qt} % w«r«. Afi fat Til y,Jr <rrT % fat ij;* aaaa 

Tt sqqtWT 5TTq Tft ^Tlt Wrfat I 

A Ant PfAAA fA'^ AA fafnW tTlWl % Tf 

wrmw tfr T-rifr & fa fa srti rtfan fa' w rrtfar fati ti 
fa i d 

4- wfar '• 

jttw wfafatv aKt ft Tfa ?wrfar frwr Tr fa^ff wr frlr 
ytnrfat Jr fafa Jr wwfa ffar wrfat i 

3,2 fait wrfafaf sm faftrTt BfaTSTfat lfa?r qr ffantt 

rr*itr jp.t fafacf Jr sfertT wrfar 1 wfaVr wfaw 

fa WT',faW WirrfTW 5P.T faffa WntT ft ffaT W A( 
fafa falwt fa W fa fafarq' I I 

3 , 3 wefa fafar Jr Aava fa trarr fa ft«r<.T 

fam fafar ;— 

'f (pr) wtjkt wi T=faff y,fa % fa jffa (farrfa) fair 

An* Aava t, fatfa vtfat Tr. wfHwi (%).. 

.(to «frrr fa) 1 t.fJjfa st-.r *,wr 

fan wtv.fantn ( ) 

fafayr .(qrer ?rfa fa) % trfr^r | 

wtv ntt (^nrtt fait) . (to win Irr) 1 

fatpr Ttit irf % i 
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4 . 1 . nrnrfn 

nft nn T.vfw nmnift nrr n-'ftr fA*r rmr fr fnnA wnnre 
ft nnn>Rr it; mn I, 'ft faPrrfenrror it ns nnftn nRr nrfftr 
fA -jrrri^T Aftftfnn? nmA* nr 3R tAAbit fAn; w. wRftnftn 
IT.cftT Tit Uftt Tpfr TRTPJfT ft nfftlt Al Ai'ft A arWe 
nr rtftf nfsir Tr qfaim n^ft S nni At_ rftnrm err 

pmr orrftrr i 

4. 2 mm nrAf nrr vrtftn: 

nft ft-ftr anrre % nnnij fft iff wrwnHT ^ fftnn 
fAn, tr, J ftr nrm nmnn fftJT'rnrAt At srrrrc wA A 
fAn nRAftren At rt; fftft At amwi It n't ftfAfftiRn 
Pww ernst T T 'ffrtrrfen ftA nrfftj Aft Am m, nm, 
^ft, A<snr nr ftftf fftAnftrr % nerftf At fnftfftr nrnnr Rrftff i 
erc nrft nmn if ftFAfenren nit m ftnrftt TR-mjAf A 
nrnrnt At nejnfn 3ft nrfftr fftrAt ftif'Tnr fmft-nnft A nft 
nw % v*r nn fVfftfeirrn % *rer«re fTRran Aft nn nnir f i 

4.3 went Nn ft* Aft ft* mft nf tmrrfA ; 

fAfftr *nf A fAn ftft nFrrnn if nrcft A (An 
A m A ftnt ntfftt ftrnA ft? nn fw nrr ieT n ifr ^r nn A* 

ntTft nftrr nrj mens nr ft #A nreft srer w«m fftARn 
eft ira ft nr mrft If, mAf afterfA nrrA At Aft nftnrn A 
ervprrc fMn-fNn <fhflr, AfAn 8Anre *f left nr* nrY A nrnft 
*t njftt nit n^wT wn,a nrrit A Pr notR nrt^ft nrft't i 

nfnn nttRat tmftr nit f t nTt t ft; 3fnnr nt tftY 
% m nt *nif 33^ nn % rwr if nt nr^fr nrf^rr i nrtst 
nr itfftm it* ^ rrrofVr nit «ftnt ntnitn it ftnftn f¥nr 
nmr irftTi: i 

*rrr nt rtwTrff ftrt rfftramit if wrc rfft nr nrwntn 
wn? nrrft nrnnT nft vt 3R#t ^ fttn 

Ttnr Tnft srmftr % ^t yn nrr wfftnrR 3Rr ntn i 

fw Tnrt rmrTftr tT wnrn nt tk n.nnr *ftr rtrr^r 
wftw rfRR % Pit irn ntnt npir^n if fnftn rttnY nrf^rr 
ftftR, nft nn: nftnt trnnr nft ^nT nprr | nt ns nmnR 
smrftr 8? ftr^ (ft rfftr nrfttn i 

5. nnerf nrft emit wfn: 

n^ofr nit nn nrr4 stY nr njf’ft it ^ ^rY % «rR 
rrt^ 3mt, Tmm nY ^tPt nr <=rrnf if ^nwR ^Rr ^ nt 
ntnft nRftnt if nurt "SiY nr^ft wrn it nms nrnnR ntTfim 
i(tnf Rtfipr i §i|rn,T anr rtftrr if PrftR nnn nr wnnr nn^r 
nrn ftrftR Ptnftr «mt yrr <ptY ^ ftR nfft nn nnn it ?;4 
ftmr trt •puJ neft nit nrunnTt ^t nt s%nTT nt ntnn % 
ftrt nt nrnftT nft nrt( i 

«. nrwnrrrt nftftnfnnt : 

ntnt nRinn' f if nrfRr nit nf tffanr nr nml if nn sPnn 
|t nt w-RfTr n^n 51 nn »tnsr »t nrrrrf rfrtt n,ft^ ftr 
ntftnT ^ nRefn nRf rrr nrn nrftftt nftn 'jrr eRr nn 
^rnn if nnr n#r nmr nr^nr nft etnr ^nr Prnrr n^A nrnt 
fftftnt A rtA tRntr % rr'Rir jf $ (nftnr «pt nrnf Annrt 
■rftnrnr nt nrrnt 1 
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7. nnff nn fnnnrn: 

err nr fnnTR A AffAn RTfirr^ nftTr ti n-ff A nrfAn 
nit nrrnt nrfprrr 1 ^ nrsftn ft ft: RRnrt nRj-ftftn nrfnR 
Ann rjt nnR 177 irAR nftr nsnR H<tr A frrfi tt nr 
3 R AAr RRnr; nt '*Tr r TrT w.nRnr Ate ftr nr »n T n ftnt 
nr rftrnriA rft, ne srjiftr sR nrftr 1 

g. nr«tr nft sn^nr: 

AtAr TFiftn A^nr A faR nrA nrftn 1 Aft Aftft 
TRiftarf A rrn mm rraft Anrnt nr^ At AAnRrtnt % nr«r 
wnrft At rftnt nrftiT Ate 33 jtr At 7rt» ftrr SR fn: 
nfft At nTTT nfi | 1 

9. AtAt Atnnr, ijnnftn Aft snrr Anr: 

9.1 ntfnAf A nrrAnm Aft nVrt nrrflfn nmA At wftr nrr nnn: 

ArAt nnre nrcA n: fAe Ajfirt ntr wrtrnre Aftnr At 
nrrRnr Aft Antnnf ne fAAe nrftr 1 n.nren ARRefrn Atfr 
% fftrj n,ir A mn 30 ftnf At wffrfa At nrnt nrftrr 
n^Prn rr n?ftr nftntnnr A n^ftr-r nfYfinrnAf At ssra 
R nA yn fftr ntf^T 1 

9.2 eftft AftrA nft fAnr ftftr: 

AtfAAf At nifttn nrnnt A fAn Aft At At nmA A fn^ 
fnfn, wr Aft wr At aftnr nntnn A Atftn fArr n,nr nrftrnr 
Aft nAt AtfAnt ftarffen nnn nr injA trw AtnAr nAijn 1 jn 
rmn A nnr sttr 3# ArfftAf At ftrr Art $r AVer ftrr nrftct 1 
nft nrnftsr ftrnr ^ nr t?| njnft n nt nf It nt AtArtr: 
nrr nm Ate neftn ntfr-nre Aft ftm'r ntfftnf At jn 

trne.ftr Atn A nft sunt nrferf AY»- 7 nnr ftnrr# nre Anr nrftfn: 1 

9.3 vtfarnt ntr nnRtnnn nr nnA nfftrfn : 

nftrt e^nA A n?ninr fArft At n't ft ArnA At ?nAt 
ntft A nfenftr nreA Ar nrnnft nft ft nrft 1 ftft A 
jjr nenA nrtf nfe-.n-An ntA fftri ft Ann REfinriftf Ar ft 
eniRre fnrnr mn 1 wrnRn; fAft Ar ftft AtnA nrA A wnft 
ftft A fftm A R’Atnren A fA't nrn nrrn, ft ftftn ntftnr.n 
nr nnAt ftAt A rrremr Rf jjr nftnfn A fnnn A nft nr$nr 
HifAn 1 

9. 4 wr mft wrn wft fAnmfA: 

irrrjn iw nnT nrAftnr At Atyne itnt At ^nn A nrn ftrft 
A AARm fnftfnn, R.rftnrrn nA ejRimr Aft. fnfn A AAfftn 
frnitfeAtA nft A At nn ^nfAn At At vr fnrnrfnfAft A AtTnife^ 
*n A AnRpr nft | nn nnr nft nnmr SRr nrfsT nnr f% 
nanr ftAfnrre A fA^ Afftrr A fnAn Ar Atfrn nft nre fftrr nRT 
t i 

9.5 fttfAnf At «rt3: 

AtfAAf A A nrc ^nnr ^rniAnr nre Anr nrfierj fA nni 
Atf AAAft A npenn-n A fnnn Anft nnft ft nft fnrr ft nf 
ft, nni Atft nrMAn fn^rn ntfrnt A nnn,"e if nnt nrmEnn 
nrnnft At arnwr nee ft nf nsr n c rrin fArAni; ^Rrrrfen 
^ Aft nnr ntfrnr nm-mm. nR<n A nft ^ nft ftfnnr ijn 
vr A fftfWtnTen A nnnre nft It nr nnA neAr^n nr? ^ nf 
nRnr nn A ftft nEn ; ft n*nrAAf A ninre nft .1 ft 
nif neftnrn fAnr nrnr nrfAn 1 ^nA nr? n An Arft A ^--nrnrn 
A fftn Aft Aftrnr A fftTR A fTn nnftAr fAAftn fArnr n,m 
'Trflrr 1 
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». 6 wWtrTT it Ttntnrq : 

7^ TtTmntfr it Tnqfwfn f tfirmr ft nrffq fi ft tt 
ITT Tt tjfnWT T* fT " 3 T Titlin' i Tm ntfr nMt 
it JPTft *T ir TTFt % fair SHTTf ft it 1 «rt ft Mit ftft 
nrr rn ft tt nmlm Mr mtr ft i nff ftftrrp -jn fMrtit 
ir ^r nipt mt ft nrit wWi rt n^r rpMf'*inr ntM 1 

9 . 7 wWWf rt TNlIm wTt fttTTT : 

wtffmT rr iprtrn frit Tpnrifr if fftrfffn Mrt qi 
rraf % tttpp ftnr mM i rtPniftn Trfnnt % fiq niff n frir 
it iM ip nfnfM w^r frit fir fnTt°r rtf ft yir 5?% rr 
nrr, urnr it rtf jrrtTnr qr srunt m qnTfl[ 5ft ft 
3nT*tmr wV smrrM Profr rtf nttirit ffrTrntqnr rt Mr 
ir Mr otrnr rrffq 1 nft nr tmt ft i rn frit fmiiit f 
ftPufatf ff tMt ft wnriT «tq Hit it rrnt i *nm it Tint 
riffq 1 nfn rtf ft nr frit i nM it nf nttfm itnn 
i fiq ffa ft tfttT,ftr Mr i nit it frit nrfi?" 1 

ftfr frit n ppr T wn qiTf finn ^ ijrrf rt ttnrr 
Mr rrnr It nt frit rfm ft* r» ntit jRf rjram Mr 
rrqnr rV nit ftffwt ft gw Mt rtv ^nt nf qr ft gsr 
it jjFirtfttn ftnr TTfiq rV ffrrr n*M frit nrortwt T ft 
ftnr Ttfftq 1 tt TrTrrn it rntm ft fiq AtMt ft ** 
rtmft rtn irt t+tM finn <rfr tp ftfr nrffn rf nr 
Prihr ftf ir tjf tprr % tj^r f rtf nr'.rfn n Pttnr rtq nr nr 
rtftmt ^rf % fm srr t ft Ymtit nr nt^ f>fr rTffq t 
fir Ffm^t f rtm rtftrtt % PMn rt rtti^fnn mt rw 
it <rp Tttftn if mi irrnt rrffn 1 

9 . s tWrol rft wwlftr rmt : 

sitsft tmfmfr f nnrtfnn m wrrwr ir nf f fft nc»fr 
nft arrprtff rt ntrjVfn rp nrn If 1 nfrn rtpnir rt wtrtrtT 
njjr rmt nfltq wh nf ftPrtf f rr itm am rrf ft jwt- 
artif nrt fffitfcirpr i n'n 4 ffftrrr wtirfnn rft rf rnfi rrffq 1 
iff nn mart rt wtfrr fWT nft njnntf rjnnfrm rtrt rrwIVr 
(rnrifir rm rnmfnn ium it ntfar ft rrtft ft 1 nwt ftPrrt rt 
wsftrtT rv^ % fart ifr nr rffittr ff rrffq irfr-- 

(r) Jtrfttqt, »tWr rrtrr ft nrrm ft r^nn: rft ft, rt 

(w) r^n m rrfSrtrtPwrr 3 1 >rft n«fr rrtffrrfr it wtitrt? 
rr ftnr rrmr ft ?> ^■it rt rrffq fr rf m rntr ft tjn 
rF®ft it qrftwT r> fitrir wwftTfH fn? it nt it r>> 
nr rft fnfiif'TTvq ft rPrAnt rt rt qfrifmr ft qfnnwn rr 
Crr nfrfirrft ft ffrtr ijtn rwm r rtnt rf arf nr^rl it rrmfi 
re) nr ntnt tp frrip r'p 1 ffin nfrfwrfnrt i fnftr Pttit 
rpi r rtn njit nntrrnr ifJnt tn^n rrf ft fn^ frtfi qn, 
rr it rn irft fit rt*r irftrp- nt af ft frrfn «p q-r«t nfnr 
r» TrnT 11 

9 9 nfim rt Mr 

itfinT rt Prin ■jt rtntrn - i fqq frrr rtnr nrffrr firrrt 
iiit FtjnpiT ijPTttrn itit tt Prfmn it nf ft wV it srrnt iV 
ffniir BTtrfif ft nfm ntnr rt 'jn nr^nr ft 1 "it ftitrrp i 
M Tf wmrrr nft f>,r nffq fr nr FniT it q^ ^ % jpt 
i fffftftnr»,r it ftrntfpn frgit ft Prq nr wr-fr ft ft iff 
qfrrtfsra rrf i fiq ffritnirt 5 r 1 
743 GI/82—2 


rnwn 3 

rtr«mr nr irrVt rrf i fwq rtintTf 
irtr ffntr, 

itrr r, 

TfmT in pin nr qifrr ffttr, 

Mi inmn, 
wtM mi firm, 

fo ito rto 5 r T<rn rirr, 

qrfritrfi rfte, nf fn*if-n ono 1 

Mr --in iff* i» rifo fro ito-is (rMfrr Wfimt) 

1979-80 ft tfpnifn rrtm i- rr rmw 1 

iftff, 

3 T* nMfin fn fifir i<> rrfo fto qto is (nppftrnf 
mmrnt) ft *nftn it ■ ft wnrin ft 

rtiff it (ir rr nm) - ■ ■ ■ it 

f% fft ftnr rnfq ir ftf ( 1 ) tt tcts nnsnrt isrr i ntr 
it *rtfr nr nfPTi ft prq frrt nqr ft, it stTfnttrp nr r,ft rtf 
ft fHq ftr writ fiPtfHffn ift> Tfjn ni ^■-~ 

(r) Htpitn rrmimi rr nm rftt mt 1 

(nr) wntin miin it irtt, Mtr it> irftr- 

M nr in ii 

(tt) 9 rrM ft trttr.rrt ff rfii m itnrrMt 

mr'nrf«$tq fnffnt qr srrrrftq | 1 T 4 * 

qrrf t nff itf rrqir ft if rirq *rM tff rriM rftrr 
rrffq fi. ntfi qptn rt fn<fn Tqqm ifm nrntit 
tnrrf ft rrra’tr qp Mi mrr It 1 

(f) Tin rr rfffqn Mpti 
(r) Ttn n nfirr ir 

(r) nft iti ft nt qtrr it ttp itn frit it mrrM iwit 
rr Tfiwn 1 

(n) rtMr rr fn Tfrr rr fn-.rjnr ppqr(in i) 

(nr) «rftr nfrf ft ir th-tut "i'n i rMn ir tmrtftr 
(in it) 1 

(rt fmM rraw tp Ptq»r »jw (in *t) Mi fM 

qrM' T q» THtt TTf i 1 

(sq) n^rrtT r i*r<it f nm it nt iMr ir iwt qf 
ffntr 1 

(n) ttbtpp ft iT^ rt nnr rtYr qnt 1 — 

(1) nfsfmr 

(2) tiw nftn Wt i nfffit tmt fiq Tq rtr^t rr 
Tfirtni 

( j) srPrfnfn it "rfs^mr itp/nr i-qTnt n fnrw wr 
(4) tt fifrrit rt ttMn ft qrat itn fit i ptM* 

(e) i rtf' iV iriM fMfnrt ffni( ffWt i 

TPfin FfmH in 1 

(f) TOtifr it nri.n it a pirrfrrt fffi 1 
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(») tto srfis tPnrr, Rrftotot *r rrrtr tmto rrr 

ftm Aito Rirnsbr (tteter ip tot to*Ri toY 
fRRCTR ftento $n( 

(«r) TfiTW *r^rr (RmArfR-rw/RTf Wi tot to 

a£ it RT R??T ftofap toifRn) 

(r) APR if RTRIAR! to ito +T RR toV ART 1 

(a) rat 'J’Tt toiRtoto to rerrr tofton (aPtcir) t« to a{ 
if wV an'TRft atfep rtoRt *pt wftorjftoA v* to nf |, toto (ct 
tor tef toit Rftorr tot rrrt fARtr tot* rr tot' f*w 

ARTPR spr AR *falf fjfRto RRih V to Rt° RRi® 

tot T^r wte'jfRR ftoRT rrt ^ t 

STRAW 4 

(jrtftWH R* ¥T ART*) 

^ o 

Hp^r 

, irr6ri> Tito ftowiR 

wto ftotot, fARte 

ipr a, 

Strir trfwnT 
Rtft tot wir, 

?TftoAT (RTRTR) 

PTRR - RR toflR (RtototeRT WW[) REA Amp R 0 unto too 

<flo-ifi % treftar wnTR reir* tomto % ftoR RTtermAw 
Arto tort i 

tot *r$Vr, 

WTrto tofi to RR 25 3 1980 Tt ton RR RRlfft tot TOt 
% WfTP WlRTt fRTSTTr RAT to*PR *toto to ,WWr 
*ttotfT is RTA ir 

too WRnrfifr if ton ntfr^tfto RrWRR 
towto to ton nrtevR Ptrt xwr If i 

• tottoto tor 5ito wrto ar totor twtw tot toto rrtiat to 

R*F RT° fo too nRio AptoA ^RTTTR, toftoRt rV RR <JPrf>(rR 

1 

atw-ar to Ktto t - t - aper r Tfontof to ijratr wtnto 

ftofto to itoRr a , ) sw to str too fo to° rpo to ’rrtrt 
^mrtor Ro , r»- ton Rn RRRrR to Rto^to ■nr strt RPTmp RERr 
RTftol i 

ElRnr to <W IRT ton Rn xfRRrR to ftoR ?T wTt 
to^ fo too jpt iRto Rtojto to toto % toR % rrr ^ 

f*to ^tRn 'Sfto toR 5TRP" ^ERTR fTIRR, Rttoto IPT «nR% 

toR rtr *r totofR rir-rr: %rr rptw ttoR Rmto <S 

RTWR R RETR RW.T ip to StRlftoT toR toRf toRE RTT^Rt I 
♦to ^ Rto Rff tojr% rw-rr RTEto, w nurrr urto wV prar- 
Rto to toto ’tor fifto to tosrrftor | totto t to te^ttr 
Tprr#to p EtRTtot % EftotrR ^tor tot tot to toftotottRTto 
% 5 re 0 * toR’^to'f^M to $ tor rTr toto xtoRn 

RPREW im RRREr ^RRER R^t fpRr Rf^Rt L tor p[ 

toe it RRT^t % RRR fspRt -SIC *WR( ^ l \R Wp; SJURlto 


to RfR'jfR R>r RTRT too i o too R^Ro if Rto ftoR to RtoTf 

tor ton to rir< im rrrrt ftnrr wnr it ton wnrto 
Rf’rjfn artor it, to Prtoftot rm n tr rttotor ^hrf 
tost i 

R^ RTftoPiT RR R^JERP" Ritoto % RtR R RPJ-RR ®TtTR 

1 fan i i w Rtotor it prfwfto Riftom % fton tr sfi'^ j r 
«p to toto Rn tot t rr ttw-rr nr Rps-RR it wr^ ip* rwrtrto 

to R^RTtoT Rft ftoTT toRRfr I 

tor Rrftppm rr rt tifRr i 

irtotR, 

•RRr toVtoto 

srfn fRpto r rs r R to !?{¥r 

i pnRTtoT to tfR% <«r R* 

{tprpp % totto % i 

a wrRTtot to top i RRir firiRR ItoRr 

toto }r ftr toto totorr, ^toto rtr % rtm «pto 

rt ftotoi tnwt to rr ^rrtr ♦ tonp: rrrt RRr ttr to 
mtoto to i tonto tot ^jtof to ttRRffto to rprto; rrtt to rrrt 
RTRR fftoi igtoTT RO p-vrf 1 ofi oto o ('ll RR)/7b-ftoRW 17-1-76 
rt toR tfto if nnMtot ^prRT to rrr rrr rr srrto to *tr^ 
to tp[rrp atpto tot vrrtr Rtr.it toi W«r to torr atoftm Rfr- 
toR to fVf’RR RT RR tol ’Jfto’fl I to to’tf'Pt'i *pr toRT Rtfirct 
fto wtrtrr: to tomupR: f^rito to fp vtrtr irtototo to 
*W toe fto toff it «[*f RK RRrtfto WRT to toto ^ l 

R RRRtftoRt RT to ftoR tto WTR! iftRt, Rf ftPifl Rt R?R 

♦v tot! totoRT. FflR ?Wlto, ftofl it opn Rpifl tofipn 1 tot 

tote to wiRto ERtR totortRRt jjrrt too 1 »4-wif ft to (to rr)/ 
68, ftoRIRt 30-R-bB, Ro 2 13 RTtfoCi o»ft ■> (to oRRo )/b8, ftoRpp 
24 1 1 0-88 RO 132WTfotootoo (floRRo )/71 fljRtip 5-10-71, 
too 74-tofo t o to o (tooRRo)(74 1 fYutt 31-5-74 R>Rtoo 
103-Rtfo tooR'fo (cfloniToJ^fi^nT 13-10-76 to) Wf to 
rTr ftoRtRt tonr ?r i to*fr toto fritoto toRttfir w to RTnto r^ 

to ftotftoRR Rf nRRtfto'R*343-ttofRR teRffttR-ftRiIto^ HfR RRRftoto 
nRR^r nnT rrjr RRRftw toft?: wTRtotRRRi tor toR i sWrrr 
RR tofjR (RftoftRBT R^tRtot) R» W^otoi of| o-] 8 <rJr 197S-S0 

tote to RRtotor wri rtrtr’ % i 

ftoR rtrrt to r^rr rrrt Ptrr toto wp; <ftRt, r^ ftoM) 
rt r?r sfto rtr tftRt, rIr iptttoi to RtoftoftoR R-TRt too 132 - 
Wtftotol (tol RR)/71, ftoRto 5-10-1971 to RRRm RRTR 9TRT 
frRT RtRt ♦, RRtor RETtR RT RR »R to RRt RfR RR RPP <ftwt, 
Rrttotot Rtrr to rtr ^rrt fs^pfi ttr ^Rf fRipR rr 
qR Rf?R RRto IRt fR^rftofiffR tto Rn toto RlRto) - - 

RjTRRt Rffr RRr towt RT RT fRRRRT, 
ftor rrmr (RTftots RtnJ ftoRTto) 

Rftoi Rftoto, Rotfiototo ♦r ftoftorr, 
rrrrtit, Rtf^tol-i loom 1 

ftoto RTRto to 5PR RRRT 3TCT RtoftRT RttonfRRt ^RRf Ro fipTPR 

2 4-1 0-6 8 to RRT RfnRfijR irstortt |Tfl Iltl tf^R RTTRT if RR>pf 

^RRm RRR RR Rn torfl Rtto Rtfrn I R«ft RTRrT to, RRt f<pT 
RR $RR RRR RT l JTT \R ftotTR tot toRRT Rtf^tr | 
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wft Vif ?t rir, % fef, swre wU $-p wre ffei. stffer 

*tr w^r fe fewt wret V %n v fe wr ^rrl^T^ 

j£) snt 5 ife wftrerct, few wrww, fewt Tt wwj'w rpre 
TTTT =ffe q< ^T ==PT fSpTT Utrrfr | ^ fefe V ^W feWT 
jkt wffe wwiir 4w wre fewr, Stf^r / wnfe 
w wwia fjTTr wft fet T r . $r ^ 5 fr wife i 

:t frrVsr'F wen fevre-2 , w^ittr urfe ifere fetr fe 
wrtt fijrf ftrffe, -i-i itfefeit l, Vtw, ffelrr- vrtfspift- i o o 
'fere i 


ww nw wrewr m Jr few. jfa w wwmr wrj tv Vfe 

'‘Wfefe "FFHI J* srfflW W TPFfet %few ( L 87 - 4 . fetUR) 

VfetWWW ^GR Wre Wife, qfefer fe 290 =F WJR % | 

wfe wre wre iw V ffe feiw irefe 

wqife WEq wm % wfen writ ffe wj www q^ wt ®r* 
fetrwt % wrerir fetfr wife *fer>T few oprr *fe rjitfe 
V ffe fejfn feT tfe f Tij S'? Wfe fe # fV jfe tfkl 

qfe fer qr srer *fe ffe rct ^T^uft V wr gufr Vr sre- 
feW tt fer fe I 


4 wfetq jrtrere, differ i 

5. WJR Wife, feR WWWR fe Wtnfe Wfe fe feTW 
W$ felft ! 

ferr wfsrerfr 


wfei-j 

(Wt* *?t« l?So rr*T^ rfro 15TT*) 

wqfrefere wm-irr 

(wrer V ffe wife 

Jrer Jr, firetw 

--—--— w?wrem (wfe) tflrferfr 

- -—.- wfe Wife ffe%fe 

----- WCt ---- 

(tnw vr wrer %!h trir) V fere —-% wwtrw 

w wrfi feii wr 11 

fe wifraq, 

p »t flfer qfe | IV >fe ’Trw V Pr?fe V ffe ^ifsrK V 

^iT V f*n qrfqr ZT't ^TWlsr <F(T TV T4t^f V feq 
ffe w^ffefe wwqT tfo —— --nrw fer ^ wt 

wTff mn t vt Tfif sr^rPtr & wrsru t TW faferffe 
TFife V wtw ’ferr ^rrrr $ :■— 

fWTTWfe qtfefe Wife 

mwin wh fe q‘H wtr fefe^fe qrr 

grr ^ ft i fe ^wtfeT ^ fwfljrr rei’ rt 'wrferww’, 

w«f wrfe fe*f—— ■-——W--- 

tiw; feH Tr wRm feT wqr ^t(wfer w«-—-—•-) 

(wft wfrt ft) V #ww V tffirpR f»rT74r wrffe ?ftfq 

11 *nf*rrm«r-— wivr ft i 


q>tmr»T fer fe——— & wre qfr ftrfw wr *$■ 

5twr wife i wfefe irr yrc? — r — ---19 — 

?W WTWWT ffe W[V =fefe t T i 

iw Vfe V wfew w»rr frffj: fe m^^ff q^r few 
^wr wife i ‘wqffefe wpttw wo —-ferfa 


- — -19-—- % wfer fwwr qqr wte wiwn 

wtw wo (^wwm) wfa •of ft, wf Vfe ^PTprrfe w|t fi’ 

ipt fT^TIRt www fer IT fV w Vffr % WRin wh; ^wwr 
writ wr wwwtww wre fwwwTni ^rr ?r*fr qq: wt^ 

Wf^fei w>r W^RiTT °f>i ^JTWT TT fwfew *TiTF fel WP^ I 


2 wfe WiV WT Wff WWR J 13 ; SW fHZ rftK fer^n't 
wt wf 'jot #i wtw vrV ww jw WTror ww wjw ww* wfe 

fe ww wwrrcir wt>) tjf n«ftf irt jp-.i- 

Vrfe fe Ifq | , 

3. Vfe V wwtih w«ft wf V w*f wiqrpVr /wfe V wir 
% fer % i 

■tferu 

■ ( — - -) 

WifoTfjqw +r; 

irrr -- - 

wrrwrT fFlfaR 

feirrn rrfl: 

m_ feaiw rfe wwr* ?fo -wr wfe 

Ww 11 

l. wrrffe Y p m 

WTrrfor—-——— fe wr fw ww wfer Wr -— 

—— -—— ---wfen jr i 

wVwn wtni^ar. 

sr*^T qrrW Vt w'RW faf«r 

i wswTwf wqwR (wf? Vrf ^'t) 


---«ftr 

irt fe fw wfe, wr -wftJt-r it i 

wjffe qrwfVir 


w^t qR.it wr wmt tniw 

3. few?R wpirwjft V ^WTR> 

mwrfw-----qw 

wfet vi fWipqiFr ---qfrww i 

feqoft—fewqrw t: ij i4 wwir qr wfe *r ^w 

wmw wpqfe Vr wwife-Tr Wjir ?t i 


wjirr-s 

STTW Wto ^o ^fto Jrto JWotito + 2 
attf<W^^fu wtfew 
(feiwt V fwj wrj) 

fer Jr, fere---* — 

-— --- Wit *TPI WW (W£«ft) Wtr feuft 

- - Wife Wffe few V iftw gj 

_t--- weut w r .n: *to - 

(rfere wr wm w qwr) fere-—’—- V wwwrot 

’ w wfe ffer wwr 1 1 
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fto wtfto 

ip wnfr wto- | fa frit ww it ftoirtot ftp 
^ toft <pt % fto HTwrft jvjz us mtz jrrr tiaw t^ht 
*tr 7T«ff % ftp KtF7% TCP *T ip* W<TfT^tIV<t >TfWTy to 

. ■ tow ton ft to to--- 

(to-—-ito) to fn ffTtrto it 

*tfto H<ft 

wto tow ymnr w-rwto if; smnc tofto (*tftor to 

.tor qftomwr.) 

% tofad Wrtott to nwt fTMr ft I tfftt T 7 V>r* i fa* 
fm .it t^ir JT«ft to<i wA ’tfftrn i 

ttto fm tor nwrto "wtftotofra ttr*q* w°. 

totto.* Wtofa ipr ftp to ft" % 

tofffpr wrflpi 

>H tote jwm^w h0 ft i 

ip tp» iki wwa to | to tw % w*tto w^'r tot 
w w^nw wtft w wto jm srrgw vto tc to< ari- 
ftitft to wntort to ^j^ift *tt ftrfato ttoirrc ftp i 
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MINISTRY OF COMMERCE 
IMPORT TRADE CONTROL 

PUBLIC NOTICE NO. 45—ITC (PN) 182 

New Delhi, ihe 18th September, 1982 

SUB : Licensing conditions for import of goods atul service* 
under OECF loan agreement No. TD-P, 18 of Yen 
1.8 billion (Bombay sub-urban Railways Nfodeinisa- 
tion Project), 

File No. IPC|23 (33), 82.—-The icrnis & conditions govern¬ 
ing the issuance of import licence in respect of good; 4 
•ervlces under OECF loan Agreement No. I.D.-P.18 
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of Yen 1.8 Billion for the implementation of the Bombay Sub¬ 
urban Railways Modernisation Project, as given in Appendix 
to this Public Notice, are notified for information. 

MANI NARAYANSWAMI, Chief Controller Imports & Kxpoirs 

APPENDIX TO MINISTRY OF COMMERCE 
PUBLIC NOTICE NO. 45-1TC (PN)|82, 
dated, the 18th September, 1982 

LICENSING CONDITIONS IN RESPECT OF IMPORTS OF 
GOODS AND SERVICES UNDER THE YEN CREDIT OF 
YEN 1.8 BILLION FOR THE IMPLEMENTATION OF 
THE BOMBAY SUBURBAN RAILWAYS MODERNIZA¬ 
TION PROJECT EXTENDED BY THE OVERSEAS ECO¬ 
NOMIC CO-OPERATION FUND (OF.CF) OF JAPAN 

Section I-—General conditions 

I (i) The Yen Credit of 1.8 billion extended by the Over¬ 
seas Economic Cooperation Fund of Japan (OECF) for financ¬ 
ing the import requirements of the Bombay Suburban Rail¬ 
ways Modernization Project is untied in favour of developing 
countries. Accordingly the goods and services to be procured 
under this credit can be imported from Japan and all countries 
enumerated in the lilt at Annexure-I which will be eligible 
source countries under the credit. 

I. fii) Import Licence (s) under the Credit can be issued 
omy for such items and for such value as have been specifically 
cleared by the DGTD[OG Committee. The value of import 
licenced) issued under this credit should not exceed 2.000 
million (CIF), 

The rupee value of the Import licence shall be determined 
with reference to the exchange rote notified by the Department 
of Revenue (Customs) and prevailing on the date of issue 
of the import licence and indicated in the body of the import 
licence(s) as per para 2 of the Public Notice No. 78-ITC 
(PN)/74 dated the 6th June, 1974, issued by the CCI&E, 
which also enjoins that the Customs Authorities and the 
authorised dealers in foreign exchange will make debits to the 
value of the licence(s) al the exchange rate specified on the 
import licence(s). The licence will bear the superset iption 
"Japanese Yen Credit No. ID-P, 18”. first and second suffix 
licence code will be ‘S|JC. This will also be repeated in, the 
letter from the CCI&E forwarding the impoit licence lo the 
Indian Railway*, a copy of which should be endorsed to the 
Ministry of Finance, Department of Economic Affairs (Japan 
Section ), \ 

1 (iii) Import licence(s) can be issued only in favour of 
the Indian Railways on CIF basil. 

J (iv) Depending on the convenience of the Indian Railways 
more than one import licence may be issued under this cre¬ 
dit, but the total value must not exceed 2,000 million 
(CTF) a» specified at (i) above. 

I (v) The extension of the vuildity of the import licence, 
may on application by the Indian Railways, be granted upto 
31-12-86. Request for further extension, if any, should be re¬ 
ferred to the Department of Economic Affairs (Japan Sec¬ 
tion). 

I (vi) Import* to be financed under the Credit are restrict¬ 
ed to the list of goods and services attached to the import 
licence, duly attested by the licencing authorities. 

I (vij) No remittance of foreign exchange will be permitted 
against the import licence. Any payment toward* Indian agent’s 
commission should be made in Indian rupees to the agents in 
India. Such payments, however, will form part of the licence 
value and will, therefore be charged to the licence. 

I (viii) Firm order must be placed on FOB basis on the 
Overseas Supplier located in the countries mentioned in An- 
nexure-I and sent to the Department of Economic Affairs 
(Japan Section) within 4 months from the date of issue of 
tile import licence. Freight and insurance charges will be pay¬ 
able in India in Indian rupees. "Firm orders” means purchase 
order* placed by the Indian Ucencee on the overseas supplier 
dulv sioned bv the latter oi purchase contract duly signed by 
both the Indian importer and the overseas suppliir, Orders on 


Indian Agents of overseas suppliers and|or order confirmation, 
of such Indian Agents are not acceptable. 

1 (ix) This condition of the placement of contracts within 
4 month® period will be treated as not having been complied 
with unless complete contract documents reach the Ministry' 
of Finance, Department Economic Affairs (Japan Section) 
within four months from the date of issue of the import 
licence. If firm orders as explained In para I (viii) above 
cannot be placed within four months for valid reasons, the 
licencee should submit the import licence to the concerned 
licensing authorities giving reasons why ordering could not 
be completed within four months. Such requests for extension 
in the oidcring period will be considered on merit by the 
licensing authorities who may grant extension upto a further 
maximum period of 4 months. If, however, extension is sought 
beyond 8 months from the date of issue of the import licence 
*uch proposals will invariably be referred by the licensing 
authorities to the Department of Economic Affairs (Japan 
Section), Ministry of Finance, North Block, New Delhi who 
will consider such extension on the merits of each case and 
communicate their decision to the licensing authorities for 
communication to the licencee. Only on production by the 
licencee of a letter from the licensing authorities sanctioning 
such extension will the authorised dealers and departmental 
authorities permit the facility of letter of authority for the 
establishment of letter of credit, acceptance of deposits of the 
rupee equivalent, etc. in respect of supply contracts entered 
into under the import licence. 

' J (x) All payments must be completed within 4 months 
from (he expiry of the import licence. Individual payments 
must be arranged upon shipment of goods. The contract 
should provide for payment on cash basis i.e. on presentation 
of shipping documents. No credit facility of any kind will 
be permitted to be availed of by the Indian importer from 
the Overseas supplier. The contract should provide for the 
period of delivery of goods as follows : 

".Months after the receipt of Letter of credit 

but to be completed latest by the end of . 

In fixing the terminal date for shipment it should be noted 
*hat this date should not be beyond 31-12-86. 

Section II—Special points (o be kept in view while negotia¬ 
ting a supply contract. 

JI(i) The FOB value of the contract should be expressed 
in Yen (Fraction of Yen should be omitted) and should 
excluded India Agent's commission, if any, which should be 
paid in Indian rupees. 

In no circumstances the confiact value should be expres¬ 
sed in Indian rupees or in any other currency. The purchase 
order and the supplier's order confirmation should be in 
English only. 

JI(ii) The broad guidelines for procurement of goods and 
services under the OECF Yen Credit (Project Aid) are given 
in Annexure-II. However, normally the procurement of goods 
and services should be made through Form al Open Interna¬ 
tional Tendering and the following points should be borne 
in mind ; — 

(a) Invitations to bid shall have to be advertised in at 
least one newspaper of general circulation in India. 

(b) Bid bonds or bidding guarantees are a usual require¬ 
ment but they should not be set so high a* to dis¬ 
courage suitable biddeis, 

(.c) Bid bonds or guarantees should be released to un¬ 
successful bidders as soon as possible after the bids 
have been opened. 

ll(iii) In cases where Formal Open International Tendering 
is not considered appropriate the Fund will accept the fol¬ 
lowing alternative procedures 

(a) Where the importer has convincing reasons or main¬ 
taining a reasonable standardisation of his equip¬ 
ment, 

(b) Where the number of qualified suppliers is limi¬ 
ted. 





14 THE GAZETTE OE INDIA : EXTRAORDINARY [Part I—Sec. Tj 


(c) Where the amount involved in the procurement is 
so small tJnil foreign firms clearly would not he 
interested or that the advantages of formal open 
international tendering would be outweighed by the 
•administrative burden involved. 

(d) Where, in addition to the cases (a), (b) and (c) 
above, the Fund deems it in appropriate to follow the 
fotmal open international tendei ing procedures or 
the Fund deems such procedure inapplicable, c.g,, in 
case of emergency procurement. 

In the above mentioned cases the following procurement 
procedure may Ire applied in such a manner as to comply 
with the formal open international tendering procedures to 
the fullest possible extent us appropriate : 

(i) F'ormal Selective International Tendering. 

(ii) Informal International Competitive Procurement. 

(iff) Direct Purchases from a single supplier. 

The Indian Railways shall submit to the Fund (OECF ) im¬ 
mediately after conclusion of the Loan Agreement foi its 
review copies of all notices and instructions to bidders, the 
bid form, the proposed contract, specifications and diawings, 
reports of the analysis of bids, proposal for awards, and all 
other documents relevant to the bidding. These documents may 
be forwarded to the Under Secretary (TA), Department of 
Economic Affairs, in duplicate, for onward submission to the 
OECF. 

Il(iv) The payment to the overseas supplici should be 
arranged through an irrevocable letter of credit to be opened 
by the Bank of India, Tokvo in their lavour under the OECF 
Yen Credit (Project Aid) No. 1D-P.18 for 1979-80 the details 
of which are given in Section VT below. 

II (v) Only one contract should lie entered into against 
the import licence, In exceptional cascs ( more than one con¬ 
tract may be permitted to be entered into, for which prior 
approval of the Department of Economic Affairs (Japan Sec¬ 
tion), Ministry of Finance, should be obtained soon after the 
date of issue of the import licence. 

IT(vi) Eligibility of Supplier. 

The Suppliers shall be nationals of the eligible source coun¬ 
ties, or Juridical persons incorporated and registered in the 
eligible source countries and controlled by nationals of the 
eligible source countries. 

ll(vii) Declaration in Contract. 

The following statements of eligibility by the supplier shall 
be added to each contract. 

“I, the undersigned, hereby certify that the guuds to be sup¬ 
plied are produced in---—----(eligible source 

country I. 

I, the undersigned, further certify that to the best of my 
information and belief, the portion imported from the non- 
eligible source countries is less than thirty pei cent (30ri) in 
accordance with .Jhe following formula : 

Imported CIF Price + Impo rt Duty 

Supplier’s FOB Price X 100" 

and 

“I, the undersigned, hereby certify that-— --—(Name 

of Company) has been incorproated and registered in—— 

- -——(name of eligible source country), and is controlled 

by nationals of the eligible soul ce countries ” 

Tl(viii) l’ctmissible imports from norr-eligible source count¬ 
ries 

Financing ol goods which contain materials onginating horn 
a non-chgible source country or countries may be made, pro¬ 
vided that the imported portion is less than thirty per cent 


(30U) on an item-by-item basis in accordance with the fol¬ 
lowing formulae : 

IMPO RTED OIF Price + Import Duty 

Supplier's FOB Price X 100 

Section ill—Conditions to be incorporated in the supply 
contracts. 

Jll(i) The .following provisions should be specifically em¬ 
bodied in the supply contract: 

(a) The contract is arranged in accoidance With the Loan 
Agreement between the Government of India and 
the Ov ci-seas Economic Cooperation Fund of Japan 
(OEC.b) dated the 14th May, 1982 concerning the 
Yen Credit No ID-P. 18 (Project Aid) for Bombay 
Suburban Railways Modernization Project and will 
be subjected to the approval of Government of 
India and the Overseas Economic Cooperation Fund. 

(b) Payments to the supplier shall be made through an 
iiievocnble letter of Credit to be issued by the 
Bank of India, Tokyo, under the Loan Agicement 
No. ID-P, 18 dated 14th May, 1982 between the 
Government of Tndia and the Overseas Economic 
Cooperation Fund of Japan (OECF). 

(c) The overseas suppliers agree to furnish such infor¬ 
mation and documents as may be required under 
the Ytn Credit, arrangements by the Government of 
India on the one hand and the OECF on rhe 
other. 

(d) Certificates (triplicate) in the forms indicated in 
IT(vii). 

Ill(ri) In case the supplier is located in Japan, the supply 
of contract should contain a clause that the Japanese supplier 
agrees to make shipping arrangements in consultation with 
the Embassy of India, Tokyo and that for this pm pose he 
would keep the Fmbassy of India, Tokyo, informed of the 
delivery schedule of the goods involved and notify the Em¬ 
bassy of India at least four weeks in advance of the shipping 
required so that suitable arrangements could be made. In 
exceptional cases, where the Indian importers require it, this 
period of notice my be reduced. The Japanese supplier should 
also agicc. to send a cable advice to the imported after each 
shipment giving the necessary details and a copy thereof should 
lie sent to the Embassy of India, Tokyo, 

Section IV—Contract Approval hv OECF. 

IV(i) Within the stipulated period for placement of firm 
t'rdeis ihe liccnccc should foivvard 4 copies of the contract 
duly signed by both Indian Railways mid Overseas suppliers 
supported by order confirmation in writing by the overseas 
supplier or their photo copies complete in •'all respects, toge¬ 
ther with two photo copies of the relevant valid import licence, 
to Japan Section, Department of Economic Affairs, Ministry of 
Finance, North Block, New Delhi. 

IV(ii) The above procedure will also apply to all contract 
amendments causing essential modifications to the contents of 
contracts or in its price. 

FV(iii) The Ministry of Finance (DF.A) Japan Section will 
arrance to send one copy of the contract documents to the 
OECF for their approval for financing under Yen Credit No. 
JD-P. 18 (Project Aid) for Bombay Suburban Railways Mo¬ 
dernization Project. 

Section V—-Payment to the overseas suppliers—Letter of 
Credit Procedure. 

V(i) On receipt of the intimation of the contract approval 
from the OFCF, by the Ministry of Finance. Department of 
Fconomic Affairs. Japan Section, Indian Railways and the 
OAA & A will be informed of the same. Whereafter the Indian 
Railways should approach the Controller of Aid Accounts & 
Audit, (hereinafter reicired to as CAA & A) Department of 
F.conOmic Affairs, Ministry of Finance. UCO Bank Building, 



xnrff vt TprT^: wffTsrrw 


15 


['TFT I—1] 


P'ulii.inciu Street, New Delhi with a request '11 the form atta¬ 
ched as Annexure-lll for issue of a letter of authorisation. 
The CAA & A will issue a lcttei oi authorisation as in the 
form attached as Annexuic—IV addressed to the Tokyo 
Branch of the Bank of India for opening an irrevocable Letter 
of Credit us in the form attached as Annexme—V (for phy¬ 
sical imports) or Annexuic -VI (for seiviccs) in favour 
of the overseas supplier concerned. . Copies of the Tetter 
of Authorisation will he endorsed to the OECF, the Embassy 
of India, Tokyo, the importer’s Bank in India, and Japan 
Section, Department of Economic Affaiis, Ministry of Fi¬ 
nance, 

V(ii) On receipt of the letter of authority, the Bank of 
India, Tokyo, will establish an irrevocable letter of credit 
as per Annexure—V (applicable to physical imports) or VI 
(applicable to services) in favour of the overseas supplier 
concerned and will also forward a copy of the same to the 
OECF, Fmbassy of India, Tokyo, the importer’s bank in 
India and the CAA & A. 

The above procedure of opening of letters of credit on 
the basis of the letleis of authority from C \A & A would 
ipso facto apply to all such amendments to letter of autho¬ 
risation/letter of credit as mav become necessary due to 
contract amendment or othciwise. 

V(iii) The overseas supplier shall, after effecting shipment 
of goods, present through his bankers the documents specified 
in the letter of credit to the Bank of Tndia, Tokyo. If the 
document* are. found to he in order, the Bank of India, 
Tokyo will release the amount specified in the documents to 
the overseas supplier through his hankers and will (here¬ 
after obtain reimbursement of the said amount from the 
OECF. 

V(iv) All charges on account of opening, maintenance 
and on the operation of the I.cttcr of Cicdit will be either 
to the account of overseas suppliers or the importer. B.O.I., 
Tokyo, will therefore, recover all these charges from the 
suppliers' Bank or the importer, charges for handling and 
negotiating the documents and other incidentals will also 
be borne by the suppliers/importer. 


time to time through Public >1011065 of the CCI & E or 
through Exchange Control Circulars of the Reserve Bank 
of India. The Head of Account to vvhich the above nipee 
deposits should he credited is “Is-Deposits and Advances—■ 
g)3—Civil Deposits-—Deposits for purchase etc. abroad— 
rmchase under cieditx/Loan Agreements" 'Loans from the 
Government of Japan—1.8 Billion Yen Credit No. ID-P. 18 
for Bombay Suburban Railways Modernization Project. The 
provisions legarding calculation and deposit of interest 
charges menlioned in the above said Public Notice of 31-5-1974. 
will however, not be appicable as no inlerest chaiges ore 
recover able in respect of imports made by Central Govern¬ 
ment departments. 

VI(ii) The amount referred to above should he deposited 
in cash to the credit of the Government either in the 
Reserve Bank of India, New Delhi, or State Bank of India, 
Tis Hazari, Delhi as comlemplatcd in Public Notices No, 184- 
ITC(PN)/68 dated 30th August, 1968, No. 233-TTC (PN)/6S 
dated 24th October, 1968, No. 132-ITC (PN)/71 dated 5th 
October, 1971 No. 74-1TC (PN ) /74 dated 31st May, 1974 
and No. 103-1TC (PN)/76 dated 12th October, 1976. 

VIliii) The concerned Bank in India shall also furnish 
such additional deposit in the same manner stipulated above 
as may be requested by the Government of India, Ministry 
of Finance, Department of Economic Affairs, on account 
of service charges within seven days after such a demand is 
made by Ministry of Finance (Department of Economic 
Affaiis). While filling in the various columns in the chnllan 
it should be ensured by the importeis/their bankers that 
the information presetibed in para 2 of Public Notice No. 
132-ITC (PN)/71 dated 5th October, 1971 is invariably 
indicated in the column ‘‘full particulars of remittances and 
authority (if any)" of the ehallan. The following particulars 
should invariably be furnished in the treasury Chaikins ; — 

(n) Ministry of Finance letter of authority No. und 
date. 

(b) Amount of Yen currency in respect of which 
deposits are to he made together with rate of 
conversion adopted. 


For the time lag between the dates of payment of the 
F.O.B. cost of the material by the B O.T., Tokyo to the sup¬ 
pliers and the date of reimbursement hy the OECF the B.O.L, 
Tokyo will charge interest as per (he terms and conditions 
of the Agreement entered into hy them with the Government 
of India (M/O Finance) on 25th March, 1980 und set the 
same lcimhursed by the Fmbassy of India, Tokyo, The ex¬ 
penditure on account of this interest payment hy the Eb- 
bassy of India in Japan will he reeoveicd from the Indian 
Railways vide Section VI (iv) infia. 

Section VI—-Responsibility for rupee deposit. 

VT(i) The Bank of India, Tokyo will forward the nego¬ 
tiable shipping documents to the accredited hankers of 
importer as indicated in the Appendix to the relevant Let¬ 
ter of Authority and the hankers will in turn ensure that 
the rupee deposits arc invariably made at RBI, New Delhi 
or S.B.I. Tis Hazari, Delhi before releasing the shipping 
documents. The rupee equivalent of the Yen payments made 
to the overseas supplier are to be deposited into Govern¬ 
ment of India Account in the manner prescribed in Pub¬ 
lic Notice No. 74-ITC (PN)/74 dated 31-5-1974. 

The importer will take delivery of the imported goods 
only after producing the original shipping documents ob¬ 
tained from the Banker after depositing (he rupee equivalent 
of the foreign currency payment made to the supplier. Per¬ 
mission of (he ContioIIcr of Aid \ceounls and Audit, UCO 
Bank Building. Parliament Street, New Delhi should be 
obtained for any departure from this procedme. The cxchanee 
rate to he adopted for computing the rupee equivalent 
of the Yen payments made to the overseas suppliers will 
be the composite rate of exchange applicable to the date 
of payment which will he woikcd out .in accordance- with 
the method prescribed in public Noticed No Hl'klTC' (PN) /7f 
d 'tcd 7>v| A- 1 -wrt 1974 ami No 8-ITC (PN ) /76 dated 17th 
J.inu.uy, 1976 oi as may' he notified hy GoVernmcnl from 


(.c) Date of puyment to the overseas supplier. 

Thereafter the Treasury Challans evidencing the rupee 
deposit should be sent hy registered post to the CAA & A 
indicating reference to the letter of authorisation issued by 
him and also enclosing copies of the invoice and shipping 
documents. 

Note : Importei’s Bank in India should ensure that the 
nipee deposits are invariably made within 10 days of the 
receipt of the advice of payments and negotiable shipping 
documents from the Bank of India, Tokyo and that the 
CAA & A Ministry of Finance (DEA), New Delhi is kept 
informed of the fact immediately thereafter. 

VI(iv) The concerned hank in India should also endorse 
the amount of nipee deposits on the exchange conliol copy 
of the licence and send the requisite “S" Form to the Re¬ 
serve Bank of India, Bombay, 

The rupee equivalents of Yen payments on account of 
inteiest charges etc., made hy Embassy of India, Tokyo to 
B.O.T., Tokyo will also be calculated in the manner laid 
down in para VKi) of Section VI ahove and deposited .in 
favour of the Principal Accounts Officer, Ministry of Ex¬ 
ternal Affairs, New Delhi, for which purpose, CAA&A will 
lie issuing suitable advices. 

Section VIII—Yfiscellaneous provisions. 

Vlll(i) Reports on the utilisation of the import licence. 

The importei should send a monthly report, after the 
letter of ciedit has been opened regarding shipments and 
payments made thcrcagainst and about the balance left, to 
the Controller of Aid Accounts & Audit, Department of Eco¬ 
nomic Affairs, Ministry of Finance UCO Bank Building, 
Pailinment Street, New Delhi. 
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VlIHii) Notifying Suppliers of Special Conditions. 

Tlie hcencee should apprise the supplier of any special 
provisions in the import licence which may alfoct the sup¬ 
pliers in carrying out the transaction. 

VIII< in) Disputes. 

It should be understood that the Government of India will 
not undertake any responsibility for disputes if any. that 
may arise between the licences and the suppliers. The con¬ 
ditions to be fulfilled by the supplier before payment by the 
Bank of India, Tokyo must be clearly spelt out by the 
importer in Annexure—III under “Terms of Payment". Pro¬ 
visions dealing with settlement of disputes should be included 
in the conditions of contract. 

VllJ(iv) Futme Instructions. 

The licencee shall promptly comply with any directions, 
instructions or orders issued by the Government of India 
from time to time regarding any and all matters arising 
from or pertaining to the import licence and for meeting all 
obligations under the Yen Credit Agreement (Project Aid) 
No. H>-P. 18 with the Overseas Economic Cooperation Fund 
ot Japan (OECF). 

VIII(v) Breach or violation. 

Any breach or violation of the conditions set forth in the 
above clauses will result in appropriate action under the 
Imports and Exports (Control) Act. 

VITI(vi) List of Annexures. 

Annexure—1 List of eligible source countries. 

Annexurc—II Broad Guidelines for Procurement. 

Annexure—HI Request for issue of letter of Autho¬ 
rity, 

Annexurc—IV Form of Letter of Authority. 

Annexure—V Form of Letter of Credit (Applicable to 
Physical Imports). 

Annexure—VI Form of Letter of Credit (Applicable 
to Services). 

ANNEXURE 1 

LIST OF ELIGIBLE SOURCE COUNTRIES 
A Developing Countries and Territories 

(al) Non-OPEC Developing Countries 

T. AFRICA, North of Sahara 
Egypt 
Morocco 
Tunisia 

11. AFRICA, South of Sahara 
Angola 
Botswana 
Burundi 
Camereon 
C'ape Verde Islands 
Central African Ren. 

Chad 

Comoro Islands 

Congo, People's Republic of 

Dahomay 

Equatorial Guinea (1) 

Ethiopia 

Gambia 

Ghana 

Guinea 

Tvory Coast 

Kenya 

Lesotho 

Liberia 

Malagasy Republic 

Malawi 

Mali 

Mauritania, Mauritius 

Moozambique 

Niger 


Portuguese Guinea 
Reunion 
Rhodesia 
Rwanda 

Si. Helena and Dep ( 2 ) 

Sao Tomo and Principe 

Senegal 

Seychelles 

Sierra Leone 

Somalia 

Sudan 

Swaziland 

Tcrro. Afars and Issas 

Togo 

Uganda 

Un. Rep. of Tanzania 
Upper Volia 
Zaire Republic 
Zambia 


III. AMERICA. North and Central 
Bahamas 
Barbados 
Belize 
Bermuda 
Costa Rica 
Cuba 

Dominican Republic 

El Salvador 

Guadeloupe 

Guatemala 

Haiti 

Honduras 

Jamaica 

Martinique 

Mexico 

Netherlands An Tilles 

Nicaragua 

Panama 

St. Pierrp.# Miquelon 
Trinidad and Tobago 


(1) Formerly the territory of Spanish Guinea, including 
the island of Fernando Po. 

(2) Including the following islands ! Ascension 'I, Luan¬ 
da Inaccessibles, Nightingale, Gough. 

(3) Main islands, Aruba, Bonaire, Guracao, Saha, 
FusFicit, St, Marlin (Southern part). 


America, North & Central 
West Indie* (Br.) n.i.e. 

(u) Associated States (1) 
(b) Dependencies (2) 

IV. AMERICA, South 

Argentina 

Bolivia 

Brazil 

Chile 

Colombia 

Falkland Island* 

French Guiana 

Guyana 

Paraguay 

Peru 

Surinam 

UrngUby 

V. .ASIA, Middle Ea*t 

Bahrain 

Israel 

Jordan 

Lebanon 

Oman 

Syrian Arab Republic 
United Arab Emirates (3) 
Yemen Arab Republic 
Yemen, People’s D.R. (4) 
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VI. ASIA, South 
Afghanistan 
Bangladesh 
Bhutan 
Burma 
India 
Maldivis 
Nepal 
Pakistan 
Sri Lanka 

VU. ASIA. Far East 
Brunei 
Hong Kong 
Khmer Republic 
Korea, Republic ot Loas 
Macao 
Muluysa 
Philippine* 

Singapore 

Thailand 

Thailand 

limor 

Vict-Nam, Rep. of 
Viet-Nam Deni, Rep. 

VLII. OCEANIA 
Cqek Islands 
Fiji 

Gilbert & Ellice Is. 

French Polynesia (5) 

Naum 

New Calendonia 

New Hebrices (Br. and Hr.) 

Niuo 

Pacific Islands (US) (6) 
Papua New Guinea 
Solomon Islands (Br.) 
Tonga 

Wallis and Futuna 
Western Samoa 

IX. Europe 
Cyprus 
Gibraltar 
Greece 
Malta 
Spain 
Turkey 
Yugoslavia 


(1) Main islands : Atigue, Dominica, Grenada, St. Kilts 
(Si. Caristophe), Nevis-Anguilla, St. Luciu and St. 

Vincent 

(2> Main islands; Montserrat, Cayman, Turks and Caicos, 
and British Virgin Islands. 

(3) Ajman, Dubai, Fujairah. Raa al Khaimah, Sharjah and 
Umm al Quaiwain. 

(4) Including Aden and various sultanates and emirates. 

(5) Comprising the Society Islands (including Tahiti), The 

Austral Islands, the Tuamotu-Gambier Gioup and the 
Marquesas Islands. 

(6) Trust Territory of the Pacific Islands : Caroline Islands, 
Marshal Islands and Marine Islands (except Guam), 

(a2) Member of Association Countries of OPEC : 

Algrcia 

Bolivia 

Libyan Ar ab Republic 

Gabon 

Nigel iu 

Ecuador 

Venezuela 

Iran 

Iraq 

Kuwait 

Qatar 

Saudi Arabia 
Abu Dhabi 
Indonesia 
743 01/82— 3 
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ANNBXURE-ll 

Main guidelines for procurement of goods and sei vices under 
the Project Loans as formulated by OECF : 

T. Advertising 

For all contracts subject to Formal Open International 
Tendering, invitations to bid shall be advertised in at least 
one newspaper of genet al circulation in India 

II. Bidding Documents and Contracts 

U-l. Bid Bonds or Guarantees 

Bid bonds or bidding guarantees arc a usual requirement 
but they should not be Set so high as to discourage suitable 
bidders. Bid bonds or guarantees should be released to un¬ 
successful hiddeis as soon as possible after the bids have 
been opened. 

11-2. Conditions of Conti act 

The conditions of contract should clearly define the rights 
and obligations of the importer and the contractor or sup¬ 
plier, and the powers and authority of the engineer, if one 
is employed by the importer, in the administration of ihe 
contract and any variations thereunder. In addition to the 
customary general conditions of contract, some of which are 
referred to in these Guidelines, special conditions appro¬ 
priate to the nature and location of th c project should be 
included. 

II- 3 Type and Size of Coittract 

Contracts can bo let on the basis of unit prices for work 
performed or items supplied or of a lump sum price, or a 
combination of both for different portions of the contract, 
according to the nature of the goods or services to be pro¬ 
vided and the bidding documents should cleally state the 
type of contract selected. 

Contracts based principally on the reimbursement of 
actual costs are not acceptable by the Fund except in excep¬ 
tional circumstances. 

Single contracts for engineering, equipment and construc¬ 
tion to be provided by the same party (“Turnkey Contracts”) 
are acceptable if they offer technical and economic advan¬ 
tages for the borrower country. 

JI-4. Eligible Suppliers 

Exporters or suppliers whose goods and services are to 
be financed out of the proceeds of the Loan (hereinafter 
referred to as "the eligible supplier”) shall be nationals of 
the eligible source countries satisfying the following condi¬ 
tions :— 

(1) a majority of subscribed shares shall be held by 
nationals of the eligible source countries, 

(2) a majority of full-time directors shall be nationals 
of the eligible source countries, and 

(3) such juridical ‘persons’ shall be registered in the 
eligible source countries, 

III- 1. Contract Price 

(a) The contract price should be stated in Japanese Yen 
ptovided, however, that the portion ol the contact, price 
which the contractor will spend in the borjower's country 
should be stated in the borrower’s currency. 

(b) Price Adjustment Clauses.—Bidding documents should 
contain a clear statement whether firm prices are required 
or escalation of the bid prices is acceptable, 

A provision should be made for adjustment in the con¬ 
tract prices in the event changes occur in the prices of the 
major cost constituents of the contract, such as labours and 
important materials. 

The speifle formula for price adjustments should be clearly 
defined in the bidding documents. 

A ceiling on price adjustment should be included in con¬ 
tracts for the supply of goods, but it is not usual to in¬ 
clude such a ceiling in contracts for civil works. 

No price adjustments should normally be provided for 
goods to be delivered within one year. 
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The Guidelines do no! attempt to identltfv the various 
methods by which contract prices may be adjusted. 

(c) Insurance.—-The bidding document^ should state pic- 
cisely the types of insurance to be provided 0 / the suc¬ 
cessful bidder. 

III- 2. The contract dulv signed by both parties or pur¬ 
chase order by the Indian importer placed on the overseas 
supplier supported by ordei of confirmation in writing by the 
overseas supplier, or their photo copies are also acceptable 
to the Fund. 

TII-3. The following statement of eligibility bv the supplier 
shall be added to each contract : 

"I (We) hereby state that my (our) company Is r.n 

eligible supplier, as———■-per cent (%) 

of the shares are held by nationals of--■-- 

(eligible source country), and—-per cent 

( ) of the directors are nationals 

--(eligible souice country) and my (our) 

company has been registered in-——— — 

(eligible source country)”. 

IV- 1. Standards.—If national standard to which equip¬ 
ment ot materials must comply are cited, the specifications 
should state that commodities meeling Japan Industrial 
Standard or other internationally accepted standards, which 
ensure an equal or higher quality than the standards men¬ 
tioned, will also be accepted. 

IV-2. Use of Branj Names.-—Specifications should bo 
based on performance capability and should only prescribed 
brand names, catalogue numbers, or products of specific 
manufacturer if specific spare parte are required or it has 
been determined th(it n degree of standardization is neces¬ 
sary to maintain certain essential features. In the latter 
case the specifications should permit offers of alternative 
commodities which have similar characteristics and provide 
performance and quality at least equal to those specified. 

IV-3- Guarantees, Performance Bonds and Retention 
Money,—Bidding documents for civil works should require 
some form of surety to guarantee that the work will be 
continued until it is completed. This surety cun be provided 
cither by a bank guarantee or by a performance bond, the 
amount of which ,will vary with the tyoe and magnitude 
of the work, but should be sufficient to protect the borrower 
in case of default by the contractor. Its fife should extend 
sufficiently beyond completion of the contract to cover a 
reasonable warranty period. The amount of the guarantee 
or bond required should be defined in tile bidding docu¬ 
ments. , 

In contracte for the supply of goods it is usually preferable 
to have a percentage of the total payment held as retention 
money to guarantee performance lhan to have a bank 
guarantee or bond. The percentage of the total payment to 
be held ns retention money and the conditions for ils ulti¬ 
mate payment should be stipulated in the bidding documents. 
If however, a bank guarantee or bond is preferred it should 
be for a nominal amount. 

V Liquidated Damage.—Liquidated damage clauses 

should bo included in bidding documents when delays in 
completion or delivery will result in extra cost, loss of re¬ 
venues or less of other benefits to the borrower. Provision 
may also be made for a bonus to be paid to contractors for- 
completion of civil works contracts at or ahead of Fines 
specified in the contract w'hen such earlier completion would 
be of benefit to the borrower. 

VI. Force Majeure.—The conditions of the Contract in¬ 
cluded in the bidding documents should contain clauses, 
when appropriate, stipulating that a failuro on the part of 
the parlies to perform their obligations under the Contract 
shall not be considered a default under the Contract if such 
failure is (he tesult of an event of force majeure (to be 
defined in the conditions of the Contract). 

VTT. Settlement of Disputes.—-Provision dealing with the 
settlement of disputes should be included In the conditions 
ot the Contract. It is desii able (hat the provisions should be 
based on “Rule* of Conciliation and Arbitration” which 


have been prepared by the International Chamber of Com- 
meice or on such other arrangements as may be mdlutlly ' 
acceptable to the Indian Importer and the oversea* supplier. 

VIII. Language Interpretation.—Bidding documents should 
be prepared in English. Tf other language should be until 
in the bidding documents, English should be added to such 
documents and it is icquired to specify which is gotemig 

IX. Bid Opening Evaluation and Award of Conti act : 

IX-1. Time Interval between Invitation and Submission 
of Bids.—-The time allowed for piepamtion of bids will 
depend to a large extent upon the magnitude and complexity 
of the contract. Geneiaily not less than 30 days should be 
allowed for international bidding. The time allower, how¬ 
ever, should be governed by the circumstances relating to 
each contract. 

IX-2. Bid Opening Procedures.—The dale, hour and place 
for the latest irccipt of bids and for the bid opening should 
be announced in the invitations to bid and all bids should 
be opened publicly at the stipulated time. Bids recehed 
after this time should be returned unopened. Thc name of 
the bidder and the total amount of each bid and of my 
alternative bids, if they have been requested or permuted, 
should be read aloud and recorded. 

IX-3. Clarifications or Alternation of Bids.—No bidder 
should be permitted to alter Ins bid after the bids have been 
opended. Otily clarifications not changing the substance of 
the bid may be accepted. The importer may ask any bidder 
for a clarification of his bid but 'hould not ask any bidder 
to change the substance or the price of hi 3 bid. 

1X-4. Piocedures to be Confidential.—Except as may be 
required by law, no information relating to the examination, 
clarification and evaluation of bids and recommendations 
concerning award should be communicated alter the public 
opening of bids to any persons not officially concerned with 
these procedures until the award of a contract to the success 
ful bidder is announced. 

DC-5. Examination of Bids.—Following the opening, it 
should be ascertained whether material errors in computation 
have been made in the bids, whether the bids ara liillv 
responsive to tho bidding documents, whether the required 
sureties have been provided, whether documents have been 
properly signed and whether the bids are otherwise generally 
in order. If a bid does not substantially conform to I ho 
specifications, or contains inadmissible reservations, or is 
not olherwisc substantially responsive to die bidding docu¬ 
ments, it should be rejected. A technical analysis should 
then be made to evaluate each responsive bid and to enable 
bids to be compared. 

IX-6. Post-qualification of Biddcis.—In thc absence of 
prequalifioations, the borrower should determine whether 
the bidder whose bid has been evaluated the lowest has 
the capability and financial resources effectively to carry out 
thc contract concerned. If the bidder does not meet that 
test, his bid should be rejected. 

IX-7. Evaluation and Comparison of Bids.—Bid evalua¬ 
tion must be consistent with the terms and conditions set 
forth in the bidding documents. In addition to the bid price, 
adjusted to correct arithmetical errors, other factors such 
as the time of completion of construction or the efficiency 
and compatibility of tho equipment, the availability of ser¬ 
vice and spare parte, and the reliability of construction 
methods proposed should be taken into consideration. To 
the extent practicable these factors should be expressed in 
monetary terms according to criteria specified in the bidding 
documents. The amount of escalation for price adjustments, 
if any, included in the bids should not he taken into consi 
deration. 

The currency or currencies in which the price offered in 
earfi bid would be paid by thc huriower, if that bid weie 
accepted should be valued in terms of a single currency 
selected by the borrower for comparison of all bids and 
stated in the bidding documents. The rates of exchange to 
be used in such valuation should be the selling rates publi¬ 
shed by an official source, and applicable to similar transac¬ 
tions on the day bids are opened tenles, there should bo a 
change in the value of currencies before the award Is made. 
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In such cases the exchange rates at the time of the decision 
to notify the award to the successful bidder should be used. 

JX-8. Rejection of Bids.—Bidding documents usually 
provide that borrowers may reject all bids. However, all 
bids should not be rejected and new bids invited on the 
same specifications solely for the purpose of obtaining lower 
prices in the new bids, except in cases whore the lowest 
evaluated bid exceeds the costs estimates by a substantial 
amount. Rejection of all bids may also be justified when 
(a) bids are not responsive to the intent of the bidding 
documents, or (b), theie is a lack of competition. If ail! 
bids are rejected, the bonower should review the cause or 
causes justifying the rejection and either consider revision of 
the specification* oi modification in the project (or amounts 
of work on items called for in the original invitation to 
bids), or both, fn special circinmtances, after consultation 
with the> Fund, the bortower may negotiate with one or two 
of the lowest bidders to try to obtain a satisfactory contract. 

1X9. Award of Contract.—Tlie Award of a contract 
should be made to the bidder whose bid has been determined 
to be the lowest evaluated bid and who meets the appropriate 
standards of capability and financial resources. Such bidder 
should not be inquired, as a condition of award, to under¬ 
take responsibilities on commodities not stipulated in the 
■specifications or to modify his bid. 


ANNEX UR E 1JI 

Request for Issue of the Letter of Authority 
No, DATE : 

To 

The Controller of Aid Accounts & Audit, 

Ministry of Finance, 

Department of Economic Affairs, 

U.C.O. Bank Building, 1st Floor. 

Parliament Street, 

New Delhi-110001, 

Sub .—Import of from Japan under the 

Yen Ciedit No. ID-P. 18 (Project Aid) for 1979-80. 

Sir, 

In connection with the import of.....from.under 

the above mentioned Yen Credit No, ID-P, 18 (Project Aid) 
we furnish the following particulars to enable you to issue 

the Letter of Authority to the .(name of the Bank) 

which should be the same as given in (n) below for opening 
a letter of credit in favour of the overseas supplier con¬ 
cerned. 

(a) Name and Address ot the Indian importer. 

<b) Number, date and value of the import licence and 
date upto which it is valid. 

(c) Method of procurement—-whether it is based on 

direct put chase or Formal Open International tende¬ 
ring in which case it should be indicated whether 
the contract has been awarded on the basis of techni¬ 
cally suitable offer with reasons, if any. 

(d) Brief description of the goods. 

(e) Origin of the goods. 

(f) Percentage of the import components from non- 

cligible source countries, if any. 

(g) Gross FOB value of contract (in yen). 

(h) Amount of Indian agents commission (in Yen), 
if any. 

(i) Net FOB value (in Yen) for which the Letter of 

Authority is required. 

(j) Number and date of the contract with oversea* 

suppliers, 

(k) Name and Address of the Oversees Supplier; 

(i) Nationality. 


(ii) Percentage of the shares held bv National* of the 

eligible source countries. 

(iii) Nationality of the representative and/or President 

of the supplier. 

tiv) Percentage of Directors who are nationals of eli¬ 
gible source countries. 

(1) Payment terms and probable dates on which pay¬ 
ments under the contract will fall due. 

(ml Expected date of completion of deliveries. 

In) Documents to be presented at the time of payment 
to Bank of India, Tokyo (including No. of sets Of 
each and their disposal), 

(o) Shipment instructions t indicate if trans-ship¬ 
ment/part-shipment permitted or not permitted). 

(p) Name and address of the importer's bank of India. 

(q) Whether a contract(s) under the same licence has 
been placed notified to the Japanese authorities, 
and if so, the No., date and value of each such 
contract and the reference of the Ministry of 
Finance under which if has been notified to the 
O.E.C.F. 


ANNEXURE-IV 
(Letter of Authority Form) 

MINISTRY OF FINANCE 
(Department of Economic Affairs) 

New Delhi, the 
To 

Thu Bank of India, 

Tokyo Branch, 

Tokyo (Japan). 

.Subject :—-Import under Yen Credit (Project Aid).—Loan 
Agreement No. ID-P. 18-Issue of Letter of 
Authority for opening Letter of Credit. 

Dear Sirs, 

In accordance with the terms end conditions of the agree¬ 
ment dated 25-3-1980 entered into with your Bank, you arc 
hereby authorized to open irrevocable litter of Credit for 

an amount not exceeding Yen———-——favouring 

M/s. -——— --—as per attached details. 

A copy each of the letter of credit opened by you r Bank 
may be endorsed to the importer's Bank; to the OECF 
Embassy of India, Tokyo and to us. 

Payments to the suppliers in terms of the letter of credit 
will be made initially out of your own funds. After pay¬ 
ments, you must claim immediately reimbursements of the 
amounts paid by furnishing necessary documents to the 
OECF. 

For the time lag between the dates of payment by you 
to the supplier and the date of its reimbursement by the 
OECF, you will be paid interest as per terms of the above 
agreement by the Embassy of India, Tokyo. The Other 
banking charges including those on account of opening, 
maintenance and for the opemtion of the Letter of Credit 
os also those connected with handling negotiating docu¬ 
ment* and charges of overseas suppliers bankers if any, are 
to be borne bv the Overseas Suppliers and hence not payable 
by the importer and may therefore be recovered from the 
Suppliers directly. As such no reimbursement of such 
charges is to be claimed from the OECF. 

As and when any payment is made by you and reimburse¬ 
ment is made to you, an advice in the prescribed form 
should be sent to this Ministry. 

This Letter of Authority is intended for opening of L/C 
favouring the overseas suppliers. Subsequent amendment* 
to L/C or further fresh L/Cs against this authorisation may 
not be acted upon in the absence of a specific authority from 
this Ministry. 
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This Letter of Authority will remain valid itplo-■- 


Yours faithfully. 


(Accounts Officer) 


Copy fprwarded to ;— 

1. Importer----with reference to their letter 

No.--——-------dated—-—— 

2. Importers’ Banker--————. They are requested 

to arrange to deposit the rupee equivalent of the Yen pay¬ 
ment to the overseas suppliers on receipt of documents from 
the Bank of India, Tokyo Branch. The rupee equivalent ol 
amounts disbursed to the suppliers will have to be calcu¬ 
lated by applying the composite rate of conversion as 
prevailing on the date of payment to overseas suppliers in 
accordance with the Public Notice No. 8-1TC (PN)/76 dated 
17-1-1976 or such other Public Notices as may be issued 
from lime to time. It should be ensured that these deposits 
are made before the original set of import documents ate 
handed over to the importer for Customs clearance, 

These amounts should be deposited either with the RBI, 
New Delhi or the Tis Hnzari, Delhi. In this connec¬ 

tion their attention is also invited to the provisions of the 
Public Notices No. 184-ITC(PN)/68 dated 30th August, 
1968, 233-ITC(PN)/68 dated 24th October, 1968, 132-LTC 
(PN)/71 dated 5th October, 1971, No. 74-lTCfPN)/74 dated 
31st May, 1974 and No. 103-ITaPN)/76 dated 12th October, 
1976. The head of Account to be credited ts “K-Deposits & 
Advances-843-Civil Deposits—Deposit for purchases etc. 
abroad under Purchases under Credit/Loan Agreements— 
Loans from the Government of Japan 1.8 billion Yen Cre¬ 
dit (Project Aid) No, ID-P. 18 for 1979-80. 

One copy of the challan in original, in cases where the 
rupee equivalents are credited in cash at the RBT. New 
Delhi, or the S.B.I.. Tis Kazari, Delhi as prescribed in Pub¬ 
lic Notice No. 132-1TC(PN)/71 dated 5th October, 1971, 
should be sent by them to the address given below along 
with a forwarding letter giving full details of the advice notes 
received from the Bank of India, Tokyo Branch. 

The Controller of Aid Accounts * Audit, Ministry of 
Finance (Department of Economic Affairs). 1st Floor UCO 
Bank Building, Parliament Street, New Delhi-1. 

In cases where the rupee equivalents are remitted by 
means of deraad drafts as laid down in the Public Notice 
dated 24-10-1968 mentioned above, intimations thereof 
should be sent to the address given above. In all cases full 
particulars of the rupee equivalents deposited should be 
furnished to this Department. 

The Banking charges, interest and other charges of the 
Bank of India, Tokyo Branch (including charges of the over¬ 
seas suppliers bankers), if any, should be settled by paying 
their nipee equivalents to the Principal Accounts Officer in 
- the Ministry of External Affairs, New Delhi, For this pur¬ 
pose appropriate advices will be sent by this Department on 
receipt of relevant information from the Bank of India, 
Tokyo/Embassy of India in Japan. 


ANNEXURE-V 
Form OECF-LC1 
Irrevocable Letter of Credit 
(Applicable for goods) 


’(o 

(Name and address of the Suppliei) 

Date : 

This Lettor of Credit has ben issued pursuant to Loan 

Agreement No.—•—--——— -, 

dated — —-—- 

beiween (Borrower) and THE OVERSEAS ECONOMIC 
COOPFRATION FUND. 


Dear Sirs, 


We advise you that we have opened our irrevocable 
credit No.——————in your favour for account of-—— 

for a sum or sums not exceeding an aggregate nomunt of Y 

--(Say yen ) available by your drafts at sight foi full 

invoice value drawn on us, to be accompanied by the follow¬ 
ing documents : 


Signed commercial invoice in 
Full set of clear on board ocean bills of lading 
made out to order and blank endorsed and marked 
"Freight" 

and "Notify” Other documents 


evidencing shipment of (brief description of goods to be 

shipped referring to Contract No. -— --—(if any) 

from —-_-—-to —-—— -- Partial shipments 

are——-— - ■ ■ -——permitted. Transhipment is ----- 

permitted. 


Bills of lading must be dated not later than--—Draft must 

be presented for negotiation not later than-All drafts 

and documents under this credit must be marked "Drawn 

under-— • irrevocable credit No.-dated and Import 

Reference No(s)-—-(if any)” This credit is not 

transferable. 


We hereby undertake that all drafts drawn under and In 
compliance with the terms of the credit shall by duly 
honoured on du© presentation and delivery of documents 
to the drawee. 


Unless otherwise expressly stated, this credit is subject to 
“Uniform Customs and Practice for Documentary Credits 
(1974 Revision), International Chamber of Commerce 
Brochure No. 290”. 


Special Instructions to the negotiating bank :— 

1. After obtaining the reimbursement for our payments 

from THE OVERSEAS ECONOMIC COOPERA¬ 
TION FUND in accordance with the provisions 
of the Letter of Commitment issued thereby under 
the above-mentioned Loan Agreement, we under¬ 
take to remit the amount of the drafts in accor¬ 
dance with instructions issued by the negotiating 
bank. 

2. The negotiating bank must forward the drafts and 

one complete set of documents to us together with 
the certificate stating that the remaining docu¬ 
ments have been airmailed direct to - 

3. All banking charges under this credit are for the 

account of the imports/supplics. 


Yours faithfully. 


3. The Director, Loan Department-II, Overseas Economic 
Cooperation Fund. Takebashi Godo Building, 4-1, Ohte- 
machi 1-Chome, Chiyoda-Ku, Tokyo 100, Japan. 

4. Embassy of India, Tokyo. 

5. The Under Secretary, Japan Section, Ministry of 
Finance, Department of Economic Affairs, New Delhi. 


(a commercial bark) 
By : 

(Authorised Signature————- 

PAYMENT TERMS 

This payment terms constitutes an integral part of our 
Letter of Credit No.— 

I. Initio] Payment 

Amount : Y - 

being- 


Accounts Officer. 


•% of the total contract price. 



Isw !--*» 1 ] 
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Required documents : 

Latest presentation data : 

II. Intermediate Payment (if any) 

Amount : ---- 

being- % of the total contract price. 

Required documents : 

Latest presentation date : 

HI. Payment against Shipping Documents 

Amount -—• 

being-% of the total contract price. 

Note : This attached sheet is not required in case of foil 
payment against shipping documents. 

ANN EXU RE-VI 
Form OECF-LC II 
Irrevocable Letter of Credit 
(Applicable for Services) 

To 


(Name and address of the Supplier) 

Date : 

This Letter of Credit has 
been issued pursuant to 

Loan Agreement No.-■- 

dated. 

between (Borrower) and THE 
OVERSEAS ECONOMIC 
COOPERATION ON FUND 

Dear Sirs, 

We advise you that we have opened our irrevocable credit 

No.-in your favour for account of for a 

sum or sums not exceeding an aggregate amount of -- 

(Say Yen ) available by beneheinry’s drafts at sight for full 
Statement value drawn on ua. 

To be accompained by the required docmcnta, in accor¬ 
dance with the Payment Schedule attached hereto, concer¬ 
ning (Contract No.-with regard to-Project). 

Drafts must be presented for negotiation not later than 

All drafts and documents must be marked ‘‘Drawn under 
irrevocable credit No.--dated". 

This credit is not transferable. 

We hereby undertake that all drafts drawn under and in 
compliance with the terms of the credit shall be duly 
honoured on due presentation and delivery of documents to 
the drawee. 

Unless otherwise expressly stated, this credit is subject 
to "Uniform Customs and Practice for Documentary Credits 
(1974 Revision), International Chamber of Commerce 
Brochure No, 290". 

Special Instructions to the negotiating bank: 

1. After receipt of the original Statement of Perfor¬ 
mance issued by (Borrower or its designated autho¬ 
rity) in. accordance with the form attached hereto, 
payment (s) under this credit must be made in 
accordance with the Payment Schedule stipulated 
in the sheet attached hereto. In case of the initial 
payments, the beneficiary’s Statement is required 
Instead of the above-mentioned Statement of Per¬ 
formance. 


2, After obtaining the reimbursement for our payment 

from THE OVERSEAS ECONOMIC COOPERA¬ 
TION FUND in accordance with the provisions 
of the Letter of Commitment issued thereby under 
the abovementioned Loan Agreement, we undertake 
to remit the amount of the drafts in accordance 
with the instructions issued by the negotiating bank. 

3, A copy of the document as mentioned in item 1 above 

and the drafts shall be sent to us immediately 
aftor the receipt thereof. 

4, All banking charges under this credit are for the 

account of the imports/supplies. 

Yours Faithully, 


(« commercial bank) 

By ; - 

(Authorized Signature) 

PAYMENT SCHEDULE 

This payment schedule constitutes an integral part of our 

Letter of Credit No. 

I. Initial Payment 

Amount : Y . 

being .% of the total contract prioe 

Required documenis : beneficiary's Statement 
Latest presentation date : 

H. Progress Payment 

Agreement amount: Y . 

being.% of the total contract 

price to be paid as follows : 

Amount due Latest presentation 
date 


1st Instalment : 
2nd Instalment : 


Required document: a copy of Statement of Performance issued 
by (Borrower or its designated authori t y), 
a form of which is attached hereto. 
Statement of Performance 

Date: 

Ref. No. 

To 


(Name and address of the 
Supplier) 

Re: Letter of Credit No.. dated 

issued by . 

for Y .in favour of 

...concerning.Project 

under Loan Agreement No . 

I, the undersigned, representing (Borrower), hereby issue 

a Statement of Performance to en.itle.to receive 

the sum of Y ..(Yen.on 

from THE OVERSEAS ECONOMIC COOPERATION FUND 
in accordance with the Payment Terms stipulated in the Contract 

No.dated. between 

.and. 

(Borrower) 

By: 


(Authorised Signature! 

f Special Instructions: 

The details of the actual performance shall be stated in the 
sheet attached hereto. 
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